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Mr.  M.  Daniel  Richardson,  Jr.  Area  Director 

Department  of  Housing  and  Urban  Development 

Bulfinch  Building 

15  New  Chardon  Street 

Boston,  Massachusetts   02114 

Dear  Mr.  Richardson: 

■  Enclosed  are  copies  of  the  revised  Loan  and  Grant  Application 
for  Mass.  R-155,  School-Franklin  and  Mass.  R-156,  Boylston-Essex. 

These  applications  are  substantially  the  same  as  those 
reviewed  by  your  New  York  Office  in  1968.   As  the  projects  are 
both  near  completion,  cost  estimates  have  been  changed  to  reflect 
actual  expenses.   No  other  changes  have  been  made. 


T.  Kenney 
Director 


Enclosures 
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PROJECT  R-156 
CENTRAL  BUSINESS  DISTRICT  BOYLSTON-ESSEX  URBAN  RENEV7AL  PROJECT 
.   ■.'      .'FINAL  PROJECT  REPORT 
-   .   APPLICATION  FOR  LOAN  AND  GRANT 

PART  I 


APRIL,  1972 
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APPLICATION  FOR  LOAN  AND  GRANT         ) 
•pAirr  I  :    FINAL  PROJECT  REPORT     •  .  • 
PROJECT  NO.  MASS.  R-156    •   . 

CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


APPLICATION  FOR  LOAN  AND  GRANT 


CODE  NO.  R-201 


The  Application  for  Loan  and  Grant,  Form  H-612,  is  attached 


Mass.  R-156/R-201 


1  of  1 


Budgpl    Rurcou  tJo.   ^,3-R0610 


n  J.  '•'  ' 


U.  S.  DCPARTMtHT  or  HOUSING  AND  URP.AN  DEVE.LOPMCNT 
URBAN  RENEWAL  PROGRAM 


APPLICATION  FOR  LOAN  AND  GRANT 


ISSTRl  CTIO\S:    I'rcf'^rc  original  and  required  copies  for  l/i'lj.     Place 
original  in  Hinder  \(>.  I ,  eopio  in  rcmaiiiinp  Binders. 


HROJLC  T    UOCA  LIT Y 

Boston,  Massachusetts 


PROJEC  T  NAMC 

CBD  -  Boylston-Essex 


f'ROJLC  T    KL'i^.lif-  H 

Mass.    R-156 


DATE  RECtI  VED  (To  be  f  tilt- J  m  by  IIL'D) 


A.    CORPOI^ATE  NAME  OF  APPLICANT 

BOSTON  REDEVELOPMENT  AUTIIORTTY 


B.    TYPE  OF   APPLICATION 

n^   Temporary  Loan  and/or  Capital  Grant,  for  project  execution    ^Complete  all  blocks^] 
I     !   Temporary  Loan,  for  early  land  acquisition'  QLeave  Blocks  D  and  E  Blank^] 


SUBMISSION 

pn  Initial  application 

I     I  Revision  of  previously  approved  application  dated 

I      I    Change  in  projecl  area  boundaries 

I      I    Revision  in  Temporary  Loan 

I      I    Revision  in  Project  Capital  Grant 


19. 


. ,  for  purpose  of; 


I      I    Revision  in  Relocation  Grant 
I      I    Revision  in  Rehabilitation  Grant 
n   Other  (Explain) 


D.    REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  will  repay,  with  interest,  Title  I  advances  in  the  sums  indie;  ted 
and  in  accordance  with  the  contract  shown  below: 


ADVANCE    COM^^ACT    NUS'BbR 


AMOUNT    OF    cor, TRACT 


AMOUNT  ADVANCED  l.'ND'_R  CO" 


E.    EXISTING  FEDERAL  AUTHORIZATIONS 

Estimated  survey  and  planning  costs  for  this  project,  in  accordance  with  the  most  recent  approved  Survey  and 


Planning  Budget  No. ,  approved  on 


19. 


F.  TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Check  applicable  items) 


[X]  T        ""ORARY  LOAN 


C!j   J      JJECT  CAPITAL  GRANT 
r^l   2/3  3/4  Basis: 

Basis  £— j    Li^iietJ  project  costs 

[      I   Municipality  with  population  of  50,000  or  less 

I      I    In  lli-ilcvclopinent  Area,  muniripalily  »\ilh 
populati'tii  of  more  than  SO, COO 


TOTAL  AMOUNT 


J        1,951,299 


J      1,878,067 


COMPLETE  0\LY  IF  nE\l-:0'^ 


AMOUNT  OF  CHANGE 

{  +  )   or    (-) 


(         )  i 


(         )  $ 


nr.    RELOCATION  GRANT 

I     1   REHAP.ILITATION  GRANT 


^  34,232 


(       )  i 


{       )  i 


C.     PROGRAM 


r_^  TitI,-  I  <.f  the  ii(.l.^.i^B  A.  t  of  1V;9, 


:n'-n'!iH  to  c!. 


Title  1  of  the  llou'.ilif;  Act  of   19  J'',  as  .iii.i-nJed 

I — '    prior  1(1  tin-  II.Mi-iiiC    \>t  of   19''.4 


f'levioui  «.*d;iiu'i         y  Lc  if.cd. 


(Ui  >rj 


H.    CATEGORY  or  PROJECT  ELIOI^iLITY 

Enter  Roman  nutiibc^r  tlrsir.nation  ar.  clicckod  on  Form  I1UD-G120,   Suinmury  of  I'lojcvt  Data: 

If  prr>jrct  i.-.  viiuior  "disaster  urea'"  provisions  of  Section  III  of 'rith^  I,  check  here:  [3] 


'APPLICATION 

The  Applicant  hereby  apiilics  to  the  United  States  of  America  for  the  financial  assistance  indicated  in  Block  P 
above,  under  the  provisions  of  Title  I  as  identified  in  I'lock  G  above,  to  aid  in  financing  the  project  described 
in  this  application. 


J.     SUPPOSTINC  DOCUMENTATION 

The  docunontation  submitted  in  support  of  this  application  shall  be  considererl  part  of  this  application. 


K.    ESTIMATED  COMPLETION  DATE  OF  P/70JECT  EXECUTIOfl  STAGE:   September 

(Complete  the  fuUoU'uig  csti--n^ited  tirie  schedule  of  major  steps  m  executing  the  projcctj 


.,  19 


73 


PROJECT  ACTIVITY 


NUMBER   OF    MONTHS 


TOTAL  FOR  ACTIVITY 
(o) 


FROM  CONTRACT  EXECUTION  TO 


START  OF  ACTIVITY 
(b) 


COM.  OF  ACTIVITY 
(c) 


1.  Rehabilitation  to  meet  project  completion 
requirenonts 


None 


2.    Land  acquisition 


Completed 


3.   Relocation  of  site  occupants 


Completed 


4.    Demolition  and  site  clearance 


Completed 


5.   Site  preparation,  including  installation 
of  project  improvements 


August   1973 


6.    Disposition  of  laud  in  project  area 


August    1973 


7.   Financial  settlement  and  project  completion 

(■\ftcr  completion  nfahnvr  activities ) 


Early  Closeout 


December  1972 


PROjtCT  AREA  bounda;^ies  ' 

The  project  area  herein  de..jrihed  is  the  identical  area  covered  by  the  Urban  Rcnev.al  or  Redevelopment  Plan  as 


approved  by  the  governing  body  of  the  Local  Public  Agency  on 


May  23 


.,  19 


68 


(Describe  hourtdaries  of  project  as  set  forth  in  each  Plan  and  attach  to  this  application) 


<.  execution 

IN  WITNESS  WHEREOF,  the  applicant  has  caused  this  application  to  be  executed  in  its  name,  and  its  seal  to  be 


hereunto  fixed  and  attested,  this     '^°'-" day  of 

sealI] 


May 


.  19 


72 


^--etJ^TT>n  Redevelopment  Authority 

y         Corptyfate  )\ame  Qj\-lpplic'-iat 


Director 


Title 

City  Hall/Room  900 
1  City  Hall  Square 


Addres  s 

Boston,  Massachusetts   02201 


City,  Sl.itr,  niid  /W  Cede 


let  .m  Aj. I'll-. Ill  in  li^r  l.icly    I..111I  A.  nuiii  lion   l.o.iii.   i-mIit  f  al  im.il  .-iI  vflvclivr  il.ilr   of  llw   Cimlr.nl   f.,r   l.o.in  luvl   Criiiil   (or  jtojcit  txfiiiln  ii  iiclUi- 
tifa.    Comp!.-ltf  Llnon  2, 'J.  uml  ■*,  niul  Ir.ivc  Uhut,    I,   5.  b,  untl  7  tlimk. 

F:>r  i.n  A|  I'll.  .Ill  .11  f-r  Iiirly   I, mi. I  Aii|iiiHll|.jii  I.i.in,  ilili-u-   lln    |ilir.i3i-  "cnvitf.l  liy  lli.'   llit.iii  I'liiiwnl  or  Kill.  v.  lopniinl   I'luii  us   mprovi-.l"   mi. I 
l.l»crl     '.liM  rili-.l   in  111.    lOi'Solul  l»ii  ii.liiliH-d". 


3=51. P 


HUD-Wcuh.,   D.    C. 


HUO-612  (\2-t7) 


•    1 

1 


The  ]"'.oylr;I:o!i-L'."..'jc:c  Arax  of  tl:c  Central  }3us:arjo.<J  District  Urban  }\C)ic\7al 
Px-ojcct  ir,  bounded  and  dcicribcd  ar;   folio:;.",: 

c  - 

BeginniiJi;',  at  the  inlcv,';cctio:i  of  tlic   ijoutho-ly  fjj.dclJ.nc  of  E.sfjo;  Street 
tind  tlie  ca,';torly  sj.delxnc  oi  VJarihin^ton  Street; 

'ihcncc  run;rLn[,'  r.outln.'cntcrly  c.lon;;  the  easterly  cidcline  of  V.'arlitii^^ton 
Street  to  a.  point  of  .interccetiori  of  .said  .sidcDJ.nc  \rit)i  tlie  extended 
southerly  .'sideline  of  Loyl.<;toii  Street;  ■  ■     ■ 

Thence  turiKln^',  and  run)iin^  northwcslcrly  along  tlic  said  extended  souLlierly' 
f^idclir.'O  of  ijoyli;ton  Slfrcct  to  a  point  of  interscciion  of  £;aid  sideline 
VJith  the  extended  vestcrly  sidc3.i)ic  of  BiuaGtead  Court;  .         '  '.      ; 

Thence  turnin;^  and  raniriii^^  in  a  northv/estcrly  direction  along  the  .';aid 
extended  westerly  .sideline  of  »amstead  Court  to  a  poiiit  of  inter  .section 
of  naid  sideline  Vfith  the  extended  soutlierly  property  line  of  619-625 
V/aohln^iton  Street; 

Thence  turning  and  running  in  a  northeasterly  direction  along  said  extended 
fiouthcx'ly  i^roperty  liiie  of  6l9-62^  V,'a.<5hinCi'oon  Street  to  a  point. of  inter- 
section of  .said  property  line  vith  the  vmsterly  property  line  of  627-63I 
V/arihington  Street;  .•  •      '    '  .  ■.        ■ 

Thence  turning  and  running  in  a  .southeasterly  direction  along  the  westerly 
property  line  of  627-631  Washington  Street  to  a  point  of  intersection  of 
said  property  .line  vitli  the  southerly  property  line  of  627-631  Washington 
Street;  '  • 

Thence  turning  and  running  in  a  northeasterly  direction  along  tlie   southerly 
property  line  of  627-631  Washington  Street  extended  to  a  point  of  inter- 
section with  the  extended  easterly  f;idclinc  of  V/asl)ington  Street; 

ThencG  turning  and  running  in  a  south-esterly  direction  along  the  extended 
easterly  sideline  of  VJashington  Street  to  a  point  of  intersection  of  said 
extended  sideline  with  the  intersection  of  the  southerly  sideline  of    ,.■:  ■  •■ 
E.ssox  Street  and  the  easterly  sideline  of  V/ashington  Street,  which  is  the 
point  of  begi.ujring.  '         . 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Eoylston-EsEGX  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LABOR  STANDARDS       .  CODE  NO.  R-202 


An  approved  Form  H-647,  Determination  of  Prevailing 
Salaries  of  Technical  Positions,  is  on  file  with  the 

Redevelopment  Authority. 


Mass.    R-156/R-202  1    of    1 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156  . 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  PHOTOGRAPHS  CODE  NO.  R-203 


Photograplis  for  the  Boylston-Essex'  Urban  Renewal  Project 
have  been  submitted  with  the  Early  Land  Application  for 
the  Central  Business  District  Urban  Renev/al  Project, 
Project  No.  Mass.  R-82,  approved  on  December  28,  1965. 


Mass.  R-156/R-203  •    .  1  of  1 


"APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:     FINAL  PROJECT  REPORT 
PROJECT   NO.    MASS.     R-156 


CBD   -  Boylston-Esscx  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,    Massachusetts 


COMMUNITY  REQUIREMENTS  DATA  CODE  NO,    R-Zll 


The  latest  Workable  Program  submission  for  ihe  City  of  Boston  is 
pending  approval  by  the  Bostor,  City  Council.     Reccr tification  is  an- 
ticipated shortly. 


M^oc:      p_i^f;/R_9iT  1    r.r  1 


Mn'yrxcivn.Ovi  yo\i  i>oan  him  gio"\nt        •       •  , 

}'AU'i'    3::         F."II>]AL   I'ROJJXT   REPOl'T  ."  .        ,. 

PROOr.CT   KO..  M.^Sn.     R-156  •  •.    .    '   • 


CBD   -   Boyl'jton-Esccx  Urban   Rcnov;al   Area 

Boston   Reclcvoloi:)iaont  Authority 

l3or.ton,    Ma^jsachu.'jotts  • 


PROJECT  AREA   REPORT:  Tabic    of    Contcnti;         CODE   KO.    R--212 


1.  Boundc-^ry   Rcvisionc  .         • 

2.  Projc^ct   Arc>a  Kivoc  '• 

3.  Project  A.vor.   Data  '  ■       •  ' 

(a)  .Porta  E-- 6.12  0,    ;?i2i;ili^J10L_PX..P2L9J^QJL_U^ltl^l 

■  ■     (b)  Basis    for   Data   on  Foria  11-612  0' 

(c)  As5;5.cfnraent   of   Ixcs.icjcjjt.ial    Cnaractcr 

(d)  )3istribut.ioJi   of   Deficiencies 

4.  Nonresidential    Exccptiorj   Project 

5.  -Sectj.o!!    112    Qualifications  -  • 

6.  Clearance   and  Redevelopnicp.t   Proposals         _     ■ 


Mass.    R-156/R-212  .     :       .      ,  "  ..^    . '.  j^    of    1 


.APPLICATION  FOR  LOAN  AND  GRAUT 
PART  I :      FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-  15G      •   • 


CBD  -  Boylston-Essex  Urban  Renev/al  Area 
Boston  Redevelopment  Authority         * 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:   Boundary  Revisions      CODE  NO.  R-212(l) 


The  Boylston-Essex  Project  Area  Boundary  includes  properties 
acquired  during  the  CBD  Early  Land- Acquisition  Program  plus 
abutting  street  areas. 


Mass.  R-156/R-212 (1)  .  .      1  of  1 


Ari^r.iCATj.Oii  von  i.ohu  akd  graht 

1>A)VJ.'    I:   '      FJ.Js^AL   Pl(O0J:C:'j.'   RJ^'OiiT        '     •    ■ 
PUOJJX'T  HO.    KhSfi.    Ii-156 

CBD   -   BoyD.slon-EsPCx  Urban  Renewal  Area  • 
Boston   Reel  eve  loi^roent  Avithority 
Bostoii,    Ma.ssiicluisctts 


'A 


PROOfiC'T  AREA   REPORT:         Projeet  Area   J-'aps         CODE   KO.    R"212{2) 


Tnc   f o.l.lc)v;i):!a  jviaps   arc   £;ub:a:".ttoc1  v;5.th    tlo.s    repcrt:- 
•  .  1.  .   Ex5.f;ting   I-jncl  Use  *  • 

2.      Pui.ldincj   Df,-j:icienc:'.esr^  '         ..    ■     ..  '    . 

llie   cxxsvo'-iKj   jjincl  Use  I'arj   sliov/s:-  •     .      '.  '  •    . 

»*  .  *  '  ■ 

1.  The  "present  vi.se  of  each  property 

2.  Jyancl  5.n  pulxlic  use,  with  each  type  o£  .  ■  ■ 
publxc  use  identified            •       "   '  •    .   .' 

3.  Each  property  v;ithin  the.  Project  Area  •   '. 
in  mixed  use  and  the  predoiainatc  use  '   • 

of  ev.ch   such   property     .    "•■.■'      ''   ' 

.Miere  arc  no  vacant  parcels  v.Oiich  have  been  determined  to 
be  rcsidc;ntial  in  character.  '     ■•     ,     .• 

'  .  -■     .  .  ■ '  • 

Tne   Building  Deficiencies  Map  shows:-  \       ^  .  '  . 

1.   The  number  of  buildings  v;ith  deficiencies    . 

v;ithin  each  bloch      •  '  ^   '    "■■■.. 

2'.   ahe  nuiTLoer  of  buildings  substandard  to  a '  ^.  • 

degree  requiring  clearance  '  ... 

»    *     •  ■  .. 

3.  Tne   nuinb-.o:  of  buildings  v;arranting  clearance 

•  •  ■ to  remove  bligliting  influences  in  those  blochs      ■.  * 

requiring  clearance  "  .     •.■..• 

*The  Existing  Land  Use  and  Building  Deficiencies  Maps  shov;  condition 
.as  they  existed  prior  to  the  Early  Land  Program.   Certain  parcels, 
as  noted  on  the  maps, have  been  cleared  by  the  Authority,- 

Mass.  R-i56/R-212 (2)  .         •      '     '   •     •  1  of  1 


;ipr3.:r. CATION  for  loan  lud  .ghant 

PAUy   X:         FINAL   I'ROOECT   lU-PORT 
PROJECT   NO.    MASS.     R-156 


,CBD   -   Boylr.ton-Esscx  Urb^in   Renewal   Arco 
Boi"-ton   Rccieyclopncont  Authority 
Boston,    Masscicliusctts 


PROJLX'T  AP.EA    REPORT 


'Form  II-S120  CODE   HO.    R-212  (3)  (a) 


Form  ri-G.12  0,    ^r^'^^xy^S>:^..P'<^o'] c-ct   Dai:y. ,    is   attach ccl. 


Mass.    R-156/R-212(3)'(a) 


1   of.    3 


I'ejc  '    of   B 


l-'bmi  approved 
Budjcl   I^urcau  Ho.    Ci-Rb84.5 


ii-c: 


HOUSING     AND    JIOIJR     FINANCE     AGENCY 
URBAJnI  RD>!HV,'AL  ADMINISTRATION 


SUMMARY    OF    PROJECT    DATA 
(Urban  Renev.'a]   Profjren) 


PROJECT_   LOCAL  IT» 

Boston.    Massacliusetts 


PROJECT    NAME 

CBn   -  Bovlston-FsF^ov 


PROJtCT    NUMOER 

Mass,R-156 


COHGRESSIOfiAl     DISTRICT     IN    ¥(H1CH 
PROJECT    AREA     IS    SITUATED  iq 


IHSTI'-UCTIOUS:      Plcct    oricincl    and    2    copies    in    Binder   A'o .     i,    and   onf    copy    eaeli     in    other    hindert. 


k.    CVlEGOI^Y   OF   rnOJZCT    ELIGIOILITY    (Check    one;    see    Vrbcn    Henexal   Hanual ,    Chapter    3-i) 


CATEGORY 


PRESENT  CHARACTER  OF  AREA 


EXTENT  OF  PRESENT 
DEVELOPMENT 


PROPOSED  REUSE 


[J   I 


Prcdoininiintly  reeidcntinl 


Built   up 


Any 


[]n 


Prcdoniini.nt ly   reoidontial 


Prcdcminaiit  ly   opsn   Innd 


Any 


[]I1I 


Kot   prcdc/Tninant  ly   rcaidenticl 


Built   up 


Prcdooiinant  ly   rcE  idcnt  ir-I 


CD  IV 


Not   predc-ufnant ly   residential 


Predojiini'.ntly   open   land 


Predominantly   reeidoritial 


pgv 


Konre3  idont ial 
ficccpl  ion 


Not   predoiTQinant ly   residential 


Built   up 


Not  prcdc3iinanlly  residoiiti: 


[] 


VI 


Norircc  ident  ial 
Llicept  ion 


Not   predominantly  residential 


Predc-ninniit  ly   opan    land 


Not   predoainr.ntly   res  ident  i; 


[] 


VII 


Co  Hero,    University, 
or   Eospitr.l 


Any 


Built  up 


Any 


r    1  VTTT  Colics,    Dnivercity, 
I  J   ^'^^        or   lioLpitnl 


Any 


Predo^iinant ly   open    land 


Any 


[]DC 


Open    lend 


PredcjfiinF.nt  ly  recidcutial 


[]X 


Open   land 


Not  prodoninr.nt ly  rcsidonti. 


[] 


„.       Area  Podevcloi-twnt 
■^'  Exception 


Not   predc3iinp.rt  ly   rcc  idciit  inl 


.Built  up 


Not  prcdcnirant  ly  res  idcnt  i: 


[] 


XII 


Area  rodoveloj-'ant 
thcoyt  ion 


Not   predcsiinant  ly   rceidential 


Predominantly   opan    land 


Hot   prcdcrninf.nlly  rcnidcLli! 


CD 


0.  TYPE  or  T.': £.'.77:1:11  c?  /.nzA 


[>r)  ClE.\TJ.y.C3  /J^.EA  aT,Y   (Complete  tloc!:s   C.    F.    end  C) 

Q  J  cc::si?.VATic:i  Jzx.\  o:t.y  (Cor.piete  r.ioekt  c.  ii.  end  i) 

Q]]  Cu,3iiL'iTic;i  o>'  a.nirjj;c£  /^."d  co^^^r.vATicci  sscmcis  (conpUte  dioci,>  c  throuch  i) 
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Robert  T.  Kenncy 


Director 


Title 


K\(;c  z   o:   s 

K-6120   (n- 

C.    EHVinO:;;:£in"/.L  DCKICILHCILS   (Chcch   an,!  corpUtr  one) 

_  ]]   No -change    in   descr  ipt  ions    given    on   Form  U-CIOI,    Uriai\  Renewal  Area  f)ata, 

J^lnrV    .1,     Riitimi  t  tpil    for    thin    prnjprt    nn                                                     ^     }<i 
[y^   Sec    follCTAinc  descriptions 

COHDITIOH 

DfSCRIPTIOH   OF    EXTCKT  TO   WHICH   CONDITION    EXISTS 

(Cive    icurce    of    information.       If    additional    spaet    is    required^ 
continue    on    a   plain    sheet    ond    ottach    to    this    form) 

1.    OvercronJ inc   or    improper    location 
of   etructurep    on    tlie    land 

Not  Applicable 

2.    ExcecBive  dv.el  1  ing   unit   density 

Not  Applicable 

3.    Convercio'5    to    incompatible    typas   of 
OSes,    such  as    rootni  nghouseo   among 
family  dvre  1 1  ingo 

Not  Applicable 

4.    Obsolete   building   typsa,    such   as    large 
residorces    or    othsr    buildinjo   v.-hich 
through    If.ck   of    ute   or  r^iin tcnance 
have  E   blighting    influcnc; 

Building  deficiencies   survey  showed  that  1   of  the  4 
buildings  in  the   project  Area  was  "structurally- 
substandard"  and  2  others  were  "deficient". 

6.    Datrir-antal    Ir-.ntl   ueob    or   cor.ditiono, 
such   no    iiiccnpct  ible   uiec,    structure  a 
in  mixed   use,    or   tdverse    influences 
frca  noise,    sinoke,    or    funao 

Not  Applicable 

6.    Unsafe,    ccngeDtod,     poorly  designed, 
or   othorTPise   deficient   Btreets 

The  dog-leg  intersection  at  the  corner  of  Boylston 
and  Essex  Streets  is  one  of  the  most  serious  bottle- 
necks in  the  Central  Business  District;   clearance 
will  permit  realignment  of  Boylston  Street  into 
Essex  Street. 

7.     In^dequ^.to   public   utilities    or 

ccc^iHunily    f.-.cilitios   cor.t  r  ibut  in:-   to 
DBsat  it  f  I  ctcry    livir.g   conjitiono    or 
ccoLcoic  decline 

The  p  ublic  utilities  in  the  project  Area  are 
inadequate  and  obsolete;  for  example,    the  entrance 
to  the  public  trinspor lation  station,    which  it  ust  be 
relocated,    is  outmoded,    extremely  unattractive  and 
not  conducive  to  public  use. 

8.    Other   c^•.l^lly   tignifictnt   cnviror^montnl 
dc- f  ic  icr.c  ifs 

The  volume   of  trade  has  declined  in  th-e  CBD;  the 
loss. can  be  attributed  to  the  rundown  condition  of 
the  area  and  the  lack  of  modern  vehicular  and 
pedestrian  circulation  and  mass   transit  systems. 
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DATA    Of 

i    CLEARAHCt    /( 

io;i  Cr  Du  11.01  ;:gg, 

ne  ar  f  i  t     i  t  nih    of 

in    Ch.     3-  i    under 
ent") 

m,    OR    CLEARANCE -SECTIOHS    OF    PROJECT    AREA 

r.  rpxtv.n  cii\r/s:iui,  cck'.dit 

( Ar  c  at     il.all     be     ihof^n     to 
Uinual ,  -Ch.     3-7;    naterial 
'Cltcr  one  e    anJ   r^tdcvclopt 

a:;d  pr.o;oGi:o  land  uoes 

an    acre,       Ueonings    of    ttras    arc     identical    with    those     in    Urban    Hcneval 
the    heading    "BaHding    Deficiencies";     and    criteria    in    Ch.     10-1    for 

ITEM 

ACREAGE 

CONOITIOH   OF    BUILDINGS      - 

TOTAL 

BY    PRESENT    CHARACTER 

BY    PROPOSED 
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TOTAL 
BUILD- 
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NUMBER 
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UNIM- 
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BY 

PROPOSE 
LAND 
USES 

y,  1  T  II 
BUI LP- 

INGS  or; 

STREETS 

WITH 
OTHER 

IM- 
PROVE- 
MENTS 

TO    EE 

AC- 
QUIRE.. 

NOT    TO 
BE    AC- 
QUIP-iO 

TOT.\L 

.   6 

.  6 

0 

0 

.  6 

0 

4 

3 

1 

3 

.  6 

1.    Streetr.  Alleys,    Public 
P.irhtB-of-V.ay,    Totr.l 

.  4      - 

.  4 

0 

.  4 

0 

::::::::::::::::: 

HHtifpi^TT; 

.  4 

a.    Major  Transportation 

0 

0 

::;:::::::::::: 

0 

0 

0 

0 

(1)   Witi,   Federal 
HJEhway   Aid 

iiiiiiiiiil::;; 

■:::;!:!•:::■:: 

•-i-i^f^Hr^t^i- 

H 

.::;:•:::::: 

0 

0 

(2)   Without   Federnl 
Hig}iv,-:\y  Aid 

• 

iiiiiiiiii;:;!: 

!■!+»  hfx* ;+;  ^^"v:::::::  ::::!■-: 

b.    Other  Stroetc, Alleys, 
^^)blic  KichtE-of-Wriy 

.  4 

.  4    . 

0 

.  4 

0 

-.-i 

iiliiiiih;:;;;   .  4 

2.    Retidenti?.!,    Total 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

&.    D-velline  Purposes 

0 

0 

0 

0 

0 

(Li 

0 

0 

0 

0 

0 

b.    Related  Public  or 
Semiijublic  Purposes 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3.    Nonrccidtnt ip.l,    Total 

.  2 

.  2 

■0 

0 

.2 

0 

4 

3 

1 

3 

.  2 

8.    Conm^Tcir.l 

.  2 

.  2 

0 

0 

.  2 

0 

4 

3 

1 

3 

.  2 

b.    Iiiductrial 

n 

__D 

n 

n 

n 

n 

n 

n 

n 

n 

n 

c.    F'cblic  or   Seniipjb!  ic 
(institclional) 

0 

0 

0 

0 

0 
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0 

0 

0 

0 
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0 
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0 

- 

r- 
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.  2 
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0 

0 

0 
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4 

4 

n 

0 

n 

8.    P.eBidentiil  D'jildinci 

0 

n 

n 

n 

..,.  0 
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A 

4 

n 

n 
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n 
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0 

0 

0 

0 
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0 

0 
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APPLICATION  FOR  LOAN  AND  GRANT. 
PART  I :  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-15  6 


CBD  -  Boylston-Essex  Urban  Ronev;al  Area 
Boston  RedovelopiTiGnt  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:.        Basis  for  Data    CODE  NO.  R-212(3)(b) 

on  Form  H-6120 


Basis  for  the  data  on  Form  H-6120  was  detailed  with  the 
Application  for  Early  Land  Acquisition  Loan,  which  v;as  approved 
on  December  28,  1965. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I :  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156  ' 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT: 


Assignment  of   CODE  NO.  R-212  (3)  (c) 

Residential    .  ■ 

Character 


Not  Applicable. 

This  is  a  Category  V  Nonresidential  Exception  Project. 
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APPLICATION  FOR  LOAN  AND  GR7\NT 
PART  I :    "  FINAL  PROJECT 
PROJECT  NO,  MASS.  R-156 


CBD  -  Boylston-Er.sex  Urban  Renev.'al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  APJj:A  REPORT:     Distribution  of    CODE  NO.  R-212(3)  (d) 

Deficiencies 


Building  deficiencies  were  present  in  all  parts  of  the 
Project  Area  at  the  time  of  Application  for  Early  Land 
Acquisition  Loan.   75  percent  of  the  buildings  in  the  Project 
Area  were  classified  as  "deficient"  or  "substandard".   As 
detailed  in  the  Early  Land  Application,  of  4  buildings  proposed 
for  clearance,  one  was  classified  as  structurally  substandard, 
and  two  as  deficient. 
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hvvyys.ch'j'sou  for  load  ar.o  cixhrvi' 

PROJECT  NO.  MASS.  R-156 


/ 

CBD-   Boylston-EssGx  Urban   Rcncw^ll   Area 

Boston   Rodcvo]  c>rraient  Avithor  j.ty 
Boston,    IJc''.f;r;r'.cliur.etts 


PJlOJj^CO?  AREA   REPOi^T:         Konrosiclent j.£\l  CODIi:   HO.    n--232(^) 

Exccipt.j.on  Project 


OTn.i.r;    inf o?r:\i'.'ti'.on   \:v.£:    sulxnitfca   in   the  Applic£t:i.OJi    j-q^j:    r.z-.Kly 
Lcincj  .Acqox£;5.tio:i   Lor.ri   anc'.   r.pprovec;   oii   Dscciabo:.:   2o,  O.QGIi. 


«  * 
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APl'LT.C^'/j.'XOM  ).'"0R  LOAN  AlTD  GRANO.' 
PART  I:  FIRAT,  PROJECm'  lU/lPORT 
PROJECT   NO.    MASS.    R-156 


CBD    -   Boylston-Es£;ex  Urban   Renewal   Area 
Boston   RcdevcO-opinont  Autlio.vity 
Boston,    I-3asGachusotts 


PROOJ^CT  ARJ':A    REPORT: 


SectJ.on    112  CODE  WO.    R"212(r)) 

Qiurl.if  icfitions 


Not  2\p;y?.iccj.")le. 

This   project   c^oGo   ix>t   q'on.ixvy   as    a    collcric,    un5 ver-vxty ,    o? 
hospiti'l  project.  .         . 
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APPLICATION  FOR  LOAN  AND  GRANT 
"PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevclopracnt  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Clearance  and    CODE  NO.  R-212(6) 

Redevelopment 
Proposals 


The  CBD-Boylston-EssGx  Project  Area  is  built  up  and  meets 
the  criteria  set  forth  in  Chapter  10-1  of  the  Urban  Renewal 
Manual  with  res^pect  to  clearance  areas. 

.At  the  time  of  Application  for  Early  Land  Acquisition,  100% 
of  the  Project  was  built  up,  as  defined  by  Chapter  3-2  of 
the  Urban  Renewal  Manual.   100%  of  the  clearance  area  was 
built  up  in  accordance  v/ith  the  same  definition. 

Within  the  clearance  areas,  25%  of  the  buildings  are  • 
structurally  substandard  to  a  degree  requiring  clearance  and 
•75%  of  the  buildings  warrant   clearance  to  remove  the 
following  blighting  influence: 

Inadequate  Street  Layout:  '  ■  . 

There  exists  within  the  CBD  -  Boylston-Essex  Project 
Area  a  dog  leg  intersection  which  results  in  serious 
traffic  congestion.   To  relieve  this  traffic  hazard,  it 
is  proposed  to  relocate  that  portion  of  Boylston  Street 
within  the  Project  Area  and  realign  it  so  that  it  will 
feed  directly  into  Essex  Street.   To  achieve  this 
realignm.ent,  all  four  buildings  in  the  area  must  be 
demolished. 
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APPLICATIOII    FOR   LOT^JI    AIID   GRI^llT 
PART    I:       FlUhL    PROJECT    REPORT 
PROJECT   NO.    llhSS.    R-156 


CBD  -   Boylston-Essex  Urban    Renev.'al   Area 
Boston    Redevelopment  Authority 
Boston,    Massachusetts 


URB/uI    RENEVJAL   PLAN  CODE    NO.     R-213 


The   Urban   Renewal   Plan   is    attached. 
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BOSTON  REDEVELOPMENT  AUTHORITY 


URBAN  RENEWAL  PLAN 


CENTRAL  BUSIInIESS  DISTRICT  -  BOYLSTON-ESSEX 


URBAN  RENEWAL  AREA 


Project  No.  Mass.  R-156 


MAY,  1968 
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CHAPTi'^R  I  ;   D];SCRIP'J'].ON  OF  PROJl'lCT  '   .  .     .         j 

Section  .1.0.1:   Pro^jccL  Dounclary         .  .  .  i 

Project  boundaries  are  shovm  on  Map  I  --  Property  llup 

Section  102:   ProjccL  Boundary  Description 

The  Boylston-Essex  Area  of  the  Central  Business  District 
Urban  Renev/al  Project  is  bounded  and  described  as  follows: 

Beginning  at  .the  intersection  of  the  southerly  sideline  of 
Essex  Street  and  the  easterly  sideline  of  VJashington  Street; 

Thence  running  southv/esterly  along  the  easterly  sideline  of 
■  Washington  Street  to  a  point  of  intersection  of  said  sideline  " 
with  the  extended  southerly  sideline  of  Boylston  Street; 

Thence  turning  and  running  westerly  along  the  said  extended 
southerly  sideline  of  Boylston  Street  to  a  point  of  inter- 
section of  said  sideline  with  the  extended  v/esterly  sideline 
of  Bumstead  Court;  •     .      . 

Thence  tvirning  and  running  a  northwesterly  direction  along  the 
said  extended  westerly  sideline  of  Bumstead  Court  to  a  point 
of  intersection  of  said  sideline  v/ith  the  extended  southerly 
projDerty  line  of  619-623  V7ashington  Street;' 

Thence  turning  and  running  in  an  easterly  direction  along  said 
extended  southerly  property  line  of  619-625  Washington  Street 
to  a  point  of  intersection  of  said  property  line  v;ith  the 
westerly  property  line  of  627-631  Washington  Street; 

Thence  turning  and  running  in  a  southeasterly  direction  along 
the  v.'esterly  property  line  of  627-631  Wasliington  Street  to  a 
point  of  intersection  of  said  property  line  with  the  southerly 
property  line  of  627-631  Washington  Street; 

Thence  turning  and  running  in  an  easterly  direction  along  the 

soutlierly  property  line  of  627--&31  Washington  Street  extended 

to  a  point  of  intersection  with  the  extended  easterly  sideline 
-of  Washington  Street; 

Thence  turning  and  running  jn  a  southv/esterly  direction  along 
the  extended  easterly  sideline  of  Washington  Street  to  a  point 
of  intersection  of  said  extended  sideline  v.'ith  the  intersection 
of  tlie  southerly  sideline  of  Essex  Street  and  t}ie  easterly 
sideline  of  V/asli.i  ngLon  Street,  whicli  .is  the  poiiit  of  beginning. 


CHAPTER  J I  :   OlJQJlC'J'IVj'lf^       *•'        "    •  "•''   }       ' 

Sect. j on  20.1:   )3cKsic  Oljjoclij.vcs   '       ■•••'•.. 

The  basic  objectives  of  the  CBD  -  Doylston-Esscx  Urban 
Rciiev.'al  Plan  are: 

1.   To  aid  in  reversing  the  economic  decline  of  the 
older  couv.uercial  sector  of  the  City; 

.  -2.   To  eliminate  bliq]U:cd  conditions;   '    •     • 

3.   To  improve  traffic  l^low.   "   ..     .■.'■.   . -■   -  • 

...  '4.-  TO  facilitate  the  efficient  use  of  land  v/ithin  the 
area  for  commercial  and  public  purposes.         •  • 

Section  202 :   Planning  Objectives 

Planning  objectives  of  the  project  include  the  following: 

1.  To  provide  increased  accessibility  v;ithin  the 
dov;ntov;n  area  for  vehicular  and  pedestrian  traffic; 

2.  To  eliminate,  to  the  maximum  extent  feasible, 
conflict  betv.'cen  free  flov.'ing  triiffic  and 
pedestrian  movement.  • 

3.  To  remove  deteriorated,  substandard  and  dilapidated 
buildings  and  structures  which  blight  the  area  and 
inhibit  new  investment;        _       .   " 

4.  To  encourage  increased  acceptance  of  mas.s  transit 
v;ithin  tlie  area  by  station  modernization  and 
appropriate  location  of  entrances  and  exits. 


,  \ 
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■Koctjon  301;   Proposccl  Typos  of  Renewal  Actions 

Proposed  types  of  renev;al  actions  vithin  the  Project  Area  will 
consist  of  a  combination  of  clearance  and  redeveloi:)ment  acti- 
vity; provision  of.  public  improvements  and  public  facilities; 
cind  rig]its-of-way  and  utilities  changes,  '         •   . 

Section  302 :   C^lcarancc  and  Redevelopment  Activities 

Clearance  and  redevelopment  ,*activities  include:  ■   ■ 

1.  The  acquisition  of  real  property;  ■  .  ■■    ^ 

2.  The  relocation  of  the  occupants  thereof;  " 

3.  The. clearance  of  land  and  buildings; 

■  4.   The  installation,  construction  and  rcconstructi'on 
of  iiaprovcments;  •       '  ■  . 

.5.  .The  disposition  of  land  for  uses  in  accordance  with 
the  land  use  and  building  requirements  and  other 
provisions  of  the  Urban  Renewal  Plan;  and 

6.   Design  reviev;  and  enforcement  of  provisions  of 
Land  Disposition  Agreements.        ''   '        • 

.Section  303:   Re}-) a]^ i  1  i t a t i o n  A c t i v i t .i e s  .■   .  ' 

There  are  no  rehabilitation  activities  contemplated  within 
-the  Project  Area.  ,     ,' 

•  •        .    ..•        .  _ 

Section  304:   Public  Improvements     .        •.    ■   '  •  •• 

Public  improvements  v.'ill  include,  as  necessary,  the  abandon- 
ment, provis.ion,  improvement,  extension,  cpnstru.ction,  recon- 
struction and  installation  of  landscaped     •   open' space, 
rights-of-way,  streets,  pedestrian  ways,"  new  tree  plantings, 
and  utilities,  such  as  water,  sewers,  treVffic  and  street 
lighting  systems,  police  and  fire  com,munication  systems  and 
mass  transit  f^icilities,  in  order  to  carry  out  tlse  objectives 
'of  the  Urban  Renev/al  Plan.  '   - 


3-1 


CHAPTER  IV:   PROPERTY  TO  BE  ACQUIRED 

Section  401:   Identification 

Property  acquired  by  the  Boston  Redevelopment  Authority  for 
clearance  and  redevelopment  is  shown  on  Map  1  ~    Property  Map, 


\ 


CHAPTER  V;   INTERIM  USE  OF  ACQUIRED  PROPERTY 

Section  501:   Interim  Use  of  Acquired  Property 

The  Boston  Redevelopment  Authority  may  devote  property  acquired 
under  the  provisions  of  this  Plan  to  temporary  use  prior    to 
the  time  such  property  is  needed  for  redevelopment.   Such  uses 
may  include,  but  are  not  limited  to  project  office  facilities, 
parking,  relocation  purposes,  public  transportation  or 
recreational  uses,  all  in  accordance  with  such  standards,' 
controls  and  regulations  as  the  Authority  may  deem  appropriate. 
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CHAPTER  VI  :   LAITO  USE  7\Vm    DUII.DING  REQUIREMEKTS 

Section  GOl :   Land  Use  P].an 

The  use  of  land  in  the  Project  Area  shall  be  as  shovn  on 
Map  2  -  Proposed  Land  Use  Plan  -  which  indicates  proposed 
land  uses  and  rights-of-vay . 

Section  602;   Land  Use  and  Building  Requirements  • 

A.  General  '        '  '  •   • 

Use  controls  as  set  forth  in  this  Chapter  shall  be     ' 
interpreted  to  permit  supporting  and  ancillary  uses 
which  are  reasonably  associated  v;ith  the  primary  use. 

B.  Definitions  •  ' 

1.  Height.   The  vertical  distance  of  the  highest  point 
of  the  roof,  excluding  penthouses  and  roof  structvires, 
above  the  mean  grade  of  the  sidewalk  at  the  line  of 
the  street  or  streets  on  which  the  building  abuts, 

or,  in  the  case  of  a  building  not  abutting  on  a 
street,  above  a  given  grade  adjoining  the  building 
line,  as  more  fully  defined  in  the  Zoning  Code  of 
the  City  of  Boston  in  effect  at  the  time  of 
approval  of  this  Urban  Renewal  Plan  by  the  City 
Council . 

2.  Floor  Area  Ratio  (F.A.R.)   The  ratio  of  gross  floor 
area  of  a  structure  or  group  of  structures  to  total 
parcel  area  as  more  fully  defined  in  said  Zoning 
Code. 

C.  Building  Requirements  and  Restrictions 

1.  Landscaping  and  Screening.   All  open  areas  must  be 
suitably  landscaped  so  as  to  provide  a  visually 
attractive  environment. 

2.  Off-street  Tioading.   Developers  and  ovmers  of 
buildings  shall  demonstrate  to  the  satisfaction 
of  the  Authority  that  the  off-street  loading 
needs  of  the  property  will  be  met  adequately,  -or 
that  the  lacl;  of  such  loading  facilities  will  not 
be  detrimental  to  surrounding  areas. 
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3.  Other  On-site  Improvcrnont: s .   All  improvements  on 
the  land,  including  bv;ildings  and  landscaped  areas, 
shall  be  properjy  maintained  in  good  repair,  and  in 
clean,  sanitary  and  attractive  condition.   Sufficient 
and  suitable  refuse  and  garbage  storage  and  disposal 
facilities,  inclviding  structural  enclosures  v/here 
appropriate,   shEill  be  x^rovided  and  properly 
maintained.   Open  storage  of  materials,  equipment 

or  merchandise  shall  not  be  permitted  in  any  section 
of  the  Project  Area. 

4.  Sign  Control.   Signs  v.'ithin  the  Project  Area,  shall 
be  restricted  to  an  identification  of  the  establish- 
ment and  the  nature  of  its  products'.   All  signs 
must  be  suitably  integrated  with  the  architectural 
design  of  the  structure  which  they  identify.   No 
signs  or  advertising  shall  be  placed  on  the  exterior  . 
facade  on  or  above  the  floor  level  of  the  third 
floor  of  any  structure.   No  sign  shall  project 
above  the  roof  of  the  structure  on  v/hich  it  is 
mounted.   The  size,  design  location  and  number  of 
signs,  the  placeif>ent  or  replacement  of,  any  sign  or 
any  exceptions  to  the  above  controls  shall  be  subject 
to  the  approval  of  the  Authority. 

5.  Subway  Facilities.   Provision  shall  be  made  for 
subway  tunnels,  stations,  and  access  facilities  in 
accordance  with  the  proi^osed  Land  Use  Plan. 

Section  603:   Specific  Land  Use  and  Building  Requirements 

The  Project  Area  shall  generally  be  devoted  to  office  and 
commercial  uses,  and  landscaped  open  areas.   Specific  uses  ■ 
for  the  parcel  are  set  forth  in  Section  606.   In,  each  case, 
and  unless  specifically  otherwise  provided,  designation  of 
a  particular  use  includes  all  accessory  and  ancillary  uses, 
customarily  or  reasonably  incident  to  the  use  specified 
or  the  use  on  an  adjoining  parcel.   Within  the  purview  of 
this  Section,  the  /authority  may  permit  on  the  parcel  such 
uses  as  are  consistent  with  the  objectives  of  the  Project. 

Section  604:   Controls  on  Contiguous  Parcels 

In  the  event  that  the  Authority  disposes  of  the  reuse  parcel 
to  a  developer  w]io  owns  a  contiguous  parcel  not  part  of 
the  clearance  or  disposition  area,  the  Authority  reserves 
the  right  to  impose  such  controls  as  are  necessary  to  insure 
that  the  use  and  development  of   both  parcels  will  bo  in 
conformity  wit]-i  the  objectives  of  the  Plan, 
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Scct.ion    605 :      Inl.Grprct£it3'.on  .  >  '  ' ' '  •      •    ""  " 

«  .  .  ■  •   •  '■."..  .  . 

In   the   event   of   ciny   question   or   questions   reqarcling   tlie 
joennijig   or   construetipn   of   any   land  use    and  building   require- 

•    wents    in   this   Chajjter,    the  reasonable    interpretation   or 
construction    thereof  by   the  /Authority   shall   be    final   and 
binding.  .    '  '        , 

Section   606:      Land   Use    and  ]:iuj]dinq   Requirements     _•• 

Parcel   B- 1  .  '•■    '     .-.  • .  •  • 


Permitted  Uses  -  Coimiercial,  General  Business,  Institutional 
F.A.R.  -  Minimum  2;  maximum  10  '  '       .    ■■ 


Parking  -  Not  permitted 


\ 


CHAPTKR  VII;   nF.DEVF.LOPICR '  S  OBLIGATIONS 

SectJ-on'  701:   App licabj.l.ity 

The  provisjionrj  of  this  chax^tcr  shall  apply  to  each 
parcel  acquired  upon  its  disposition  and  shall  be 
iniplcinentcd  by  apprcjx:)ri.ate  covenants  and  provisions 
in  disposition  documents.  ••     "   . 

Section  702:   Conipliancc  v/ith  P]-an 

Redevelopment  of  the  land  in  the  Project  Area  shall  be  . 
made  subject  to  the  regulations  and  controls  sot  forth 
in  the  Urban  Renev;al  Plan.   The  purpose  of  such  regu- 
lations and  controls  is 'to  assure  that  the  redevelopment 
of  land  v.'ithin  the  Project  Area  v.'ill  conform  to  the 
planning  and  design  objectives  of  the  Urban  Renev.'al 
Plan.   It  is  therefore  the  obligation  of  all  redevelopers 
not  only  to  comply  with  these  regulations  and  controls, 
but  also  to  familiarize  themselves  with  the  overall 
Urban  Renev.'al  Plan  and  to  prepare  redevelopment  proposals 
V\'hich  conform  to  the  Plan.      '     ■ 

Section  703 :   Design  Review      •  ■ .         ^  . 

All  redevelopment  and     rehabilitation  will  be 
subject  to  design  review, conmient  and   approval  by  the 
Boston  Redevelopment  Authority  prior  to  land  disposition 
and/or  prior  to  the  commencement  of  construction. 

In  addition'  to  assuring  compliance  with  tlie  specific 
controls  set  forth,  in  this  Plan  and  as  more  specifically 
set  forth  in  disposition  documents,  the  Authority  will 
establish  design  revie\7  procedures  and  evaluate  the 
quality  and  appropriateness  of  redevelopment  proposals 
v;ith  reference  to  the  design  objectives' and  requirements 
set  forth  in  this  Plan  and  in  the  disposition  documents. 
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Section  704;   Gcmeral  Obligations  ■    " 

The  Authority  shall  obligate  redevelopers  and  purchasers 
of  land  in  the  Project  Area,  and  their  successors  and 
assigns,  by    venants  and  conditions  running  v/ith  the 
land  or  other  appropriate  means  providing  for  reasonable 
action  in  the  event  of  default  or  noncompliance  by  such 
redevelopers  and  purcliasers  : - 

1.  To  devote,  develop  or  otherv/ise  use  such  land 
only  for  the  purpose  and  in  the  manner  stated 
in  the  Plan; 

2.  To  comply  with  such  terms  and  conditions  relating 
to  the  use  and  maintenance  of  such  land  and 
improvements  thei"eon  as  in  the  opinion  of  the 
Authority  are  necessary  to  carry  out  the  purpose 
and  objectives  of  the  Plan  arid  of  the  relevant 
provisions  of  the  Massachusetts'  General  Lav;s; 

3.  To  com.raence,  execute  and  complete  construction 
and  improvements  in  accordance  wi'th  reasonable 
time  schedules  as  determined,  agreed  on  and 
established  by  the  Authority; 

4.  To  give  preference  in  the  selection  of  tenants 
for  coiTiiTiercial  space  built  in  the  Project  Area 

to  persons  displaced  from  such  area  or  from  other 
areas  on  account  of  action  taken  pursuant  to 
Urban  Renewal  Plans,  v/ho  desire  to  rent  such 
.  commercial  space  and  who  will  be  able  to  pay  rents  or 
prices  equal  to  rents  or  pirces  charged  other 
tenants  for  similar  or  comparable  space  built 
as  a  part  of  the  same  redevelopment;  ■ 

5.  To  devote  1%  of  construction  cost  to  works  of 
art  in  accordance  v/ith  the  policies  established 
by  tlie  Authority. 
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Secti-on  703:   pisposit.i  on  Ijy  RGclevc-lopcr 

The  Rocicvclopcr  shall  not  dispose  of  all  or  part  of 
his  interest  in  a  disx^osition  parcel  v/ithin  the  Project 
Area  witl^.out  the  written  consent  of  the  Boston 
Redevelopment  Autliority  until  the  full  completion  by 
the  redevelopcr  of  all  iraproveraents  required  by  and 
in  conformity  with  the  terms  and  conditions  of  both  . 
the  Urban  Renev;al  Plan  and  the  Land  Disposition 
Agreement  entered  into  betv;een  the  Redeveloper  and 
the  Authority.   The  Boston  Redevelopment  Authority 
may  in  granting  such  consent  impose  conditions  that 
will,  among  other  things,  prevent  speculation, 
protect  the  interest  of  the  Boston  Redevelopment 
Authority  and  the  City  of  Boston,  and  effect 
compliance  with  and  achieve  the  objectives  of 
Chcipter  121  and,  v.'here  applicable.  Chapter  121A  of 
the  Massachusetts  General  Lav;s,  and  amendments 
thereto. 
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CHAPTER  VIII:   REimPILITATIOW 

All  structures  v.'ithin  the  Project  Area  are  to  be  demolished 
for  public  improvements  emd  redevelopment. 


I   I 


CHAPTER  IX:   ZONING  DISTRICT  CHANGES 


Section  901:   Identification  of  Changes 

The  entire  Project  Z^rea  is  presently  within  tlie  B-10 
zone  district  and  v/ill  remain  as  such. 


Q-l 


CHAPTER  X:   RI';i7vT.T0N  OP  PLAN  TO  LOCAL  OBvTl- CTIVES 

Section  100.1:   Conformity  to  Gencjr'ul  Plnn 

The  Urbiin  Renewal  Plan  is  in  confoDnity  v.-itli  the  1965/1975 
General  Plan  for  the  City  of  Boston  and  the  Regional  Core, ■ 
as  adox^ted  by  the  Boston  Redevelopment  Autliority  in  Ilareh, 
1965,  and  its  program  for  community  improvements.   In 
addition,  the  Urban  Renewal  Plan  is  in  conformity  with 
the  General  Neighborhood  Renev;al  Plan  for  the  dowritovm  area 
of  the  City  of  Boston,  as  a'dopted  by  the  Boston  RedeveloiDwent 
Authority  in  March,  1965. 

Section  1002 :   Relationship  to  Definite  Local  Objectives 

1.  Land  Use 

The  Project  will  help  achieve  the  local  objectives  of 
providing  new  and  improved  commercial  space  in  downtown 
Boston  '  ,  . 

2.  Traffic  Improvements  • .■  ' 

The  Plan  v/ill  enable  improvements  to  be  made  to  the 
street  system  of  the  Project  Area  in  order  to  achieve 
a  more  efficient  flov;  of  traffic  and  thereby  encourage 
econcraic  grovrth.   It  will  also  meet  the  local  objectives 
of  reducing  congestion  and  accidents,  and  imx^roving 
traffic  flow. 

3 .  Improvement  of  Public  Utilities   ".  "         • 

The  Urban  Renev;al  Plan  proposes  the  relocation,  abandon- 
ment, or  replacement  as  necessary  of  all  existing  sub- 
standard, inadequate  underground  xDublic  utilities  with 
new  underground  lines  adequate  in  capacity  and  flov/ 
and  in  conformance  with  local  standards. 


* 


10-1 


\ 


CHAPTER  XI  :   ANTI-DISCRIMINATIOI'T  PROVISIONS 

Section  1101;   Coinpl.Lr.nco  wjtVi  Anti-Discriinination  Laws 

All  property  and  all  transactions  affecting  or  respecting 
the  installation,  construction,  reconstruction,  maintenance, 
rehabilitation,  use,  development,  sale,  conveyance,  leasing, 
management,  or  occupancy  of  real  property  within  the  Project 
Area  shall  be  subject  to  the  applicable  provisions  of 
Chapter  151B  of  the  Massachusetts  General  Laws,  and  amend- 
ments thereto,  and  to  all  other  applicable  federal,  state, 
and  local  laws  prohibiting  discrimination  or  segreation  by 
reason  of  race,  color,  sex,  religion  or  national  origin. 
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_cii7\i^'j,'Eij_xi^rL    i'^oi:>iP 3 c'ATioM  AKn)  Ti'iiuixNATiroN    ■'  .  ■  •     •'    ■ .  ■ 

S  pert  .Ion    l/IOl:    Mod  i  fie  at  n  oil  "  '  •  '  .     '         .■  ".   .     .  . 

Thi.o-  Plan  miiy  bo   amonclod   at    any   timo  by  tlie  Authority, 
proviclod,    however,    that:- 

1,        Any   amcnclmcnt   v.'hieh    in   the   reasonable. -opinion 
of  the  7\uthority   svibsLcintially   or  m^^terially 
alters   or   chancjes   the  Plan    shall  be    subject    •' 
to  the   Federal,    Stato^*  and    local    approvals   then  .    ^       ^ 

.  required  by   lav/; 

'.2.        No   amendment   to   any  provision   of  Chapter  VI   of 

the  Plan    shall  be   effective  with   respect   to   any       _'  , 

land  v.'hieh   the  Authority  has   then   disposed   of  j 

or  contracted   to  dispose   of  without   the   consent 

of  the   other  party   to   such   disposition    or   con-  ■  '    .  .' 

tract,    or   such   other  party's    successors   or 

assigns;    and  '   ..        ■  '    .    •        -     • 

3.    If  this  Plan  is  recorded  with  the  Suffolk  Registry 
of  Deeds,  no  such  cimendment  shall  be  effective 
until  the  eup.endment  is  also  so  recorded.   .   •  '   '■■.■• 

Section  1202:   Termination        •  .     '.■■■■• 

The  provisions  and  requirements  established  in  this  . '. 

Urban  Kcnev;al  Plan  sha]  1  be  maintained  in  effect  for 

a  period  of  forty  (40)  years  from  the  date  of  the  original 

approval  of  the  Urban  Renewal  Plan  by  .the  City  Council 

and  Mayor  of  the  City  of  Boston,'  except  for- Section   1101 

•  v\'hich  shall  remain  in  effect  for  one- hundred  (100) 
years  from  said  date.        .  .  . 
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APPL7CATT0N   FOR    LOAN    ANT)  CRANT 
PART    I:       FTNM.   PROJECT   R'-rPORT 
PROJECT   NO.    MASS.     R-156 


CBD-Boylsto:n-Essex  Urban  Renewal  Area 
Boston   Redex'plo'^mont   Authori.ty 
Boston,    Massachusetts 


REPORT  ON  PLANNING    PROP':^SAl,S  :       Zoning  .CODE   NO.    R-2]4(l) 

Pronosa]s 


Zonino  Proposals  • 

(a)   Existino  and  Pronosp-'l  Zoning 

(h)  '  '  - 

Man  3,  Zoning  Plan,  subnittcd  v.ith  this  report,  sbou-s 

the  classification  of  the  existing  zoning  districts 

and  the  proposed  classification  changes  in  the  CRD  area. 

(c)  Proposed  Zone  District  Changes 

The  zoning  district  changes  required  by  the  Urban 
Renewal  Plan  proposals  are  shown  on  Kap  3,  Zoning  Plan. 
The  Proioct  Area  is  nov  x^ithin  the  B-10  district  and 
there  are  no  plans  to  alter  this  through  the  Urban 
Renewal  Plan . 

(d)  Timing  of  Proposed  Zoning  Changes 
No  zoning  changes  are  proposed. 

(e)  L.    P .  A . Acceptance  of  Zoning  Proposals  and  Tiding  of 

Changes  •   • 

Not    apnli cable  '        • 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-I56 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  PROPOSALS:   Basis  for        CODE  NO.  R-214(2) 

Determinations 
of  Land  Use 


(a)  Proposed  Land  Uses  _  ■  '■ 

The  proposed  land  uses  provide  for  an  expansion  of 
retail-commercial  uses  in  the  area.   The  basic  land 
use  proposal  has  been  determined  by  the  economic 
and  planning  studies  undertaken  during  the  Downtown 
General  Neighborhood  Renev/al  Plan  work  and  the  CBD 
Project  studies.   These  studies  have  been  made  by  the 
BRA  and  its  consultants  -  Victor  Gruen  Associates, 
Planning  Consultants;  Barton-Aschman,  Traffic  Consultants; 
and  Robert  Gladstone  and  Associates,  Market  Analysts. 

The  Project  Area  is  a  part  of  the  entertainment  district 
of  the  CBD.   This  larger  area  contains  numerous  theatres 
(movie  and  legitimate) ,  restaurants,  night  clubs,  and 
related  activities.   The  longer  range  plans  propose  an 
upgrading  of  these  activities  in  this  district.   The 
new  commercial  development  proposed  in  the  Urban  Renewal 
Plan  will  be  in  keeping  with  these  longer  range  goals. 

(b)  Proposed  Regulations,  Controls  or  J^estrictions  to  be 
Imposed  on  Properties  to  be  Acquired 

The  controls  on  the  reuse  of  disposition  sites  are 
fully  described  in  the  Urban  Renewal  Plan,  Code  R-213. 
The  basis  for  these  controls  is  to  insure: 
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1.  Max.Livium  rcclevolopiaont  of  appropriate  iicgs 
in.  proper  locations  v;i'cliin  the  project 

•  area. 

2.  Vhe  hic/hcr.;t  possible  quality  of  clcsicjn  of 
the  nev;  buiJ.dings  and  co.-pnt.ii^ility  v/ith 
the  architecture  of  the  buildino^j  to  remain, 

3.  'B\o  developyp.snt  of  a  sound  tax  base  for 
•  .      •                the  coaL'nercial  core  of  the   city. 

4.  Ple>:ibility,    consistent  v;ith   the  Plan 
objectives,    to  allov;  for  variations  in 
the  land  vise  to  match  raarhet  trends  during 

.,      •  .     the- life  of  the  Plan.  •        _ 

(c)      AdepuacLV.  of^  Proposed   7,ppJ.pc^_  and  Ochsr  Codes   and 
Ordiv;;?rnces  .  •       ' 

Cliaoptor  665   of  the  Acts  of  Massachusetts,    1956,    as 
amended,    established  by  the  Zoning  Ccrfanission  of  the 
•  City  of  Boston  and  provided  for  the  adoption  of  a 
zoning  regxilation  for  tlie  City.     Under  the  x^rovisions 
of   Section  14   thereof,    the   zoning  x*egulation  has  been 
r'cxoorted  to  the  General  court  and  beccane  effective  on 
Dsceniber   31,    1964.      'Ihe  regailation  rev)resents   an 
updated  and  significant  revision  of  the  irrxox  zoning 
regulation,    first  cst^iblished  by  Cl:iapter  488,   Acts  of 
3.924,      The  current   submission  for  recertification  of 
the  V7orl;able  Program  for  COin-aunity  Iroprovcvivent, 
particulcirly  Section  i:c  thereof,    discusses  progress 
unde;c  prior  zoning  regul£itions,    and  the  pxD.c'cxcQ  under 
the  nev;  zoning  regulations.      In  partic\\lar,    the  current 
statute  provides   for  iv.andatory  referral  of  zoning 
regulations   to  tlie   City  Planning  Board,    and  imder 
CliaxV'ucr   652   of  the  Acts   of  1960,    the  Boston  nedeveloir.asnt 
Axithority  performs  the   functions   of  this  Board.      Under 
the  jregai.lations,    appeals   for   conditional  uses   are 
referred  sx-'seifically  to  the  Boston  Redovelop-nent 
Authority  for  reviev?  eaid  a  report. 
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( d )  Modification  of  Ex istinq  Ntan'or  Stro(?tr. 

The  existing  street  pattern  in  the  Proicct  Area  is  anti- 
quated, co;ifusino,  and  inadequate.   The  P]an  orovides  a 
street  adjustment  v.hich  will  oreatly  i-nnrove  traffic 
flow  in  an  easterly  direction.   Roylston  Street,  whi.ch 
now  ends  at  I-'ashimton  Street,  vill  bo  realianed  to  the 
north  to  allov  traffic  to  flov  directlv  into  Essex  Street. 
This  imDrowerr^ent  vill  aid  traf^^ic  flov  and  r>rovide  a  siirole 
intersection  with  Washington  Street,  which  vill  also  ease 
the  pedestrian  traffic. 

(e)  Areas  ^v i  t h i  n  Perimeter  P o u ilc^_"^J.v_iJJl_P £oji2-Cjt  Area  to  be 
Rvcluded  fron"  Urban  Roneval  Area 

Not  applicalJle 

( f )  Incidental  Pro nert ies  Not  to  be  Acquired  Within  the 
Clearance  Sec t :. on s 

There  are  no  properties  within  the  Proiect  Area  that  are 
not  pronosed  for  acqxn'siti  on  ,  .         .  ' 

(q)   Adequacy  of  Existing  and  Proposed  Facilities 

Cornnercial  ,  coT^.'-^unity ,  recreational  and  oublic  facilities 
serving  the  Proiect  Area  are  of  a  special  nature  reflect- 
ing the  acti\'ities  of  the  dopcc  CP'D.   Adequacy  of  these 
facilities  was  determined  through  the  nlanning  process 
during  the  GNRP  and  S  f'  P  phases.   The  most  orodoninant 
type  of  public  facilities  serving  the  Prciect  Area  are  onen 
spaces  or  pedestrian  areas  v;h5ch  provide  relief  from  the 
densely  developed  areas  and  give  character  to  the  district, 

( h  )   Justif  icati  on  _  for^  J\.  cnuisitjcn  of  Properties  Tnvolving 
High  Acquisition  Costs 

Not  applicable  '   •  .  ' 

(i)   Relocatir.n  of   Historic  Structures 

Not  applicable 
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APPLICATION  FOR   LOA^x'   A^D   GRA^T 
PART    I:       FINAL   PROJECT  RH;PORT 
PROJECT   NO. 'MASS.     R-156 


Boy!  ?;ton-FssGX    Urban   Renevnl   Area 
Boston      RedevGl cpncnt    Authority 
Boston,    Massachur-ptts 


REPORT  ON   PLANNING   PROPOSALS: 


Re lata  cm ship 
of  P 1 an    to 
Neialiborhood 
and  District 
Plans 


CODE  NO.  R-214(3) 


The  Boylston -Essex  Pro-Ject  A.rea  is  a  nart  of  the  Dov;ntovT)  General 
Neighborhood  Plan  area,  R-46.   Pronosals  in  the  Urban  Reneval  Plan 
are  in  conforrcity  with  the  overall  objectives  and  basDC  proposals 
of  the  GNRP.   The  "1965/1975  General  Plan  for  Boston  and  Plr.n  for 
the  Renional  Core"  v.'as  adopted  by  the  Boston  'Redevelopment  Authority 
in  Karch,  1965.   The  Urban  Renewal  Plan  conforns  with  this  document 
in  teri^s  of  basic  land  use,  street  systen,  and  major  nev;  develonnent 
sites  as  described  below.   -        .  "    '  .    . 

The  1965/1975  General  Plan  recogn5;^es  the  key  functions  of  the  down - 
tov.n  as  bu'-.iness  and  professional  servfc^s,  novr-rnmen  t ,  institutions, 
cultural  and  entertainment  activities,  and  visitor-oriented  and  com- 
nunicaticns  enterprises.   The  close  proxin-ity  of  various  df^sirable 
land  uses  to  one  another  is  also  viewed  as  an  asset  for  encouraginrj 
naxinun  nrowth  of  dovntovn  acti^'ities.   The  Plan  follows  these 
princinlf^s  by  creatine  a  new  developn-.ent  site  for  commercial  uses 
similar  to  nearby  activity  and  reducing  the  ai-cunt  of  non-comoatihle 
and  less  intense  land  use  within  the  Project  Area.   Irr,provenents  to 
pedestrian  and  vehicular  circulation,  as  proposed  in  the  "Ian,  will 
further  enhance  a  healthy  interaction  anonq  the  increased  activities. 
Improvement'-,  to  the  internal  arterial  street'  svstem  are  proposed  to 
clarify  the  s\'stcm  and  increase  the  c-\Pacity  for  access  to  the  area 
fron  the  ranidly  expanding  regional  highway  netx-ork,   SuV)way  station 
modernisation  within  tho  Project  Area  will  uparade  the  a'-'nearance 
of  the  ^^3TA  systen,  which  is  now  undprooing  a  va"^. t  expansion  program 
into  the  suburban  areas.   Both  of  these  areas  of  transportation  iw- 
provencnt  are  a  Part  of  the  1965/3  975  General  Plan. 

The  Boston  Roc'evelopi'ient  Aut)iority  was  designaterl  as  the  City's 
Planning  Board  undor  Cliaptcr  652  of  the  Ads  of  I960.   Therefore, 
BRA  approval  c^f    th"^  Urban  Renewal  Plan  constitiites  evid-'-nce  of 
approval  by  the  LPA . 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redcveloptient  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING     Clearance  and         •   CODE  NO.  R-214(4) 
PROPOSALS  Development  Proposals 


There  were  four  (4)  buildings  in  the  Boylston-Essex  Project  Area 
All  four  have  been  acquired  and  demolished. 

Of  these  four  buildings:  '•        '  . 

one  (1)  v;as  structurally  substandard 
two  (2)  v/ere  classified  as  deficient 
one  (1)  was  structurally  standard  ■        . 

All  of  the  structures  were  acquired  and  demolished  to  correct 
an  inadequate  street  layout.   Three  (3)  structures  are  also 
"classified  as  being  acquired  to  remove  blighting  influence. 

While  the  major  reason  for  all  acquisitions  in  the  Project 
Area  is  to  provide  for  a  major  traffic  improvement,  there 
is  also  a  small  parcel  created  on  the  residual  land  suitable 
for  commercial  development. 


Mass.  R-156/R-214(4)  '  '   -    1  of  1 


APPLT.CATIOIJ  FOR  LOAN  MD  GIIAITT  '  •  BE 

PAllT  I:      FIi:/JL  PROJECT  REPORT  •  .    • 

project  no.  mass.   r-156   -  '       _      • 

cbd  -  boylston-essex  urban  fveneual  plan 
bosto:j  redsvelopieiit  authority 
boston,  11\ssaciujsetts 


REPORT  ON  PLAIUHKG  Conformity  v/ith  the  CODE  KO.   R-214(5) 

PROPOSALS:  '  Generr.1  Plcn  and  the 

Pro^irani  for  Connnunity 

Iroprdver.Gnt  end 

Relatiouships  to 

Local  Objectives 


(c)  Conforrnity  with  Ggnernl  Finn 

The  Urbcn  Rensv^al  Plnn  is  in  accordcnce  V7ith  the  1965/1975  General 
Plan  as  described  in  R-21A(3)  cbove. 

The  General  Plcn  and  the  Downto^ra  General  Neighborhood  Renewal  Plan 
are  major  elctnantc  of  the  Progrc--n  for  Commnity  Improvement  —  there- 
fore the  Urban  Renewal  Plan  conforma  v?ith  the  Program  for  Consiunity 
Iroprovcir.ent . 

(b)  Relotior.fjhip  to  Definite  Local  Objcctivea 

"  The  objcctivea  of  any  rational  redevelopment  plan  must  be  to  allev- 
iate the  problems  that  plague  au  area  and  to  strengthen  those  attrib- 
utes that  give  an  area  character  and  dyncTnism,  both  econoniically  and 
physically.  ■     " 

Increased  Accessibility 

One  of  the  basic  problems  facing  the  CBD  is  the  poor  accessibility 
to  the  area  in  general  and  to  many  of  the  buildings  themselves. 
Many  streets  are  clogged  v?ith  slow  raovivig  vehicles;  trucks  serving 
buildings  frora  the  street;  parked  cars  (both  legal  and  illegal); 
and  pedestrians  spilling  into  the  street  frcn  narrov?  end  ovcrcrovrded 
eide\?alks.   Conplex  and  dangerous  intersections  arc  not  unusual  end 
important  traffic  routes,  vrhich  should  have  continuous  alig—ients,  are 
lacking  at  critical  points.   A  major  goal  of  the  Plan  is  the  improve- 
ment of  one  of  the  \;orst  dog  leg  traffic  intersections  in  the  City. 

Ideally,  local  traffic  should  be  separated  from  through  traffic, 
pedestrian  flo-.;  fro:n  vehicular  flow,  and  all  parl;ing  and  servicing 
should  be  off-slreet. 
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BecGUGe  of  the  nature  of  the  area  -  that  is,  Ite  hl[^;hly  built-up 
character  -  it  ie  impossible  to  solve  fully  nil  the  traffic  ;;nd 
circulation  problems.  But  it  is  a  p,oal  of  tlie  Plan  to  solve  as 
many  as  poscible  and  mitigate  thoco  that  cannot  be  completely  removed, 

Mass  transit  plays  an  important  role  an  accessibility  to  the  CBD. 
Tlie  Plan  anticipates  an  increase  in  the  use  of  public  transportation 
OS  a  result  of  the  increased  service,  etatioh  ir.provcir.ents  and 
expansion  prosraia  of  the  tlBTA, 

Stabilirr.tiou  of  Values 

General  property  deterioration  is  prevalent  in  the  CBD,  although 
there  are  iTiany  basically  sound  buildinss  and  many  economically  ■ 
strong  businesses.  This  condition  is  caused  by  nany  complex 
laud  interrelated  factors  such  as  traffic  congestion,  building 
obsolescence,  decentralization  in  the  metropolitan  area,  etc. 
Deterioration  leads  to  declining  sales  volumes  and  higher  vacancy 
rates,  which  in  turn  lead  to  further  deterioration. 

The  itnprovenents  proposed  by  the  Plan  are  intended  to  stop  ;and 
reverse  this  trend. 

Expansion  of  Unique  Characteristics  of  CBD  -  ■ 

The  Central  Business  District  of  Boston  has  certain  characteristics 
that  make  it  unique  among  other  cities  of  similar  size;   the 
Con-^on  and  tlic  Public  Garden;  the  density  of  the  area,  resulting 
in  a  compactness  and  a  ";?alkability"  that  is  rare  in  a  doxmtown; 
the  architectural  variety;  and  the  relation  of  buildings  to  streets 
end  open  r.pnces  \:hich  creates  an  intinate  scale  for  the  casual  as 
veil  as  busy  \.'alUer. 

It  is  the  intention  of  the  Plan  to  sustain  and  strengthen  this 
character  through  careful  attention  to  the  details  of  land  use, 
building  design,  landscape,  street  widths,  and  controls  on 
ground  coverage  for  new  development. 
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APPLICATION  FOR  LOAM  AND  GPJUnIT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  MINORITY  GROUP  CONSIDEPJVTION ; 


CODE  NO.  R-215 


No  housing  is  located  v;ithin  the  Boylston-Essex  Urban  Renewal 
Project  Area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:     FINAL  PROJECT  REPORT 
PROJECT   NO.    MASS.    R-156 


CBD   -  Boylston-Essex  Urban  Renewal  Area 
Boston  RedcvelopiTient  Authority 
Boston,    Massachusetts 


COMMUNITY  ORGANIZATION  DATA  CODE  NO.    R-216 


No  individuals  or  fainilies  reside  within  the  Boylston-Essex  Urban 
Renewal  Area. 
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APPLICATION  FOR  LOAN  AlTD  GR/VNT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 

CBD  -  Boylston-Essex  Urban  Renev;al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REHABILITATION  AND.     •  CODE  NO.  R-221 

CONSERVATION  REPORT 


Since  all  properties  v/ithin  the  Pi-oject  Area  have  been/will  be 
demolished^  the  Project  will  not  involve  either  rehabilitation 
or  conservation.  •  .'   ■ 
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APPLICATION  FOR  LOAN  AND  GRANT 

PART  I:    FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  RedeveloiDment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:    TABLE  OF  CONTENTS    CODE  NO.  R-222 
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(k) 

Land  Acquisition  Expense  Estimate 

Property  Map 

Appraiser's  Report  .  • 

Tabulation  of  Acquired  Property 

Explanation  of  Estimate  of  Acquisition  Cost 

Parcels  Involving  Public  Ownership 

Consequential  Damages  to  Unacquired  Property 

Property  Interests  of  Local  Officials 

Properties  Involving  Acquisition  of  Limited  Interest 

Properties  Involving  High  Co.sts 

Restrictive  Covenants 

Land  Acquisition  Policy  Statement 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I :   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:   ACQUISITION    CODE  NO.  R-222.  (1) 

EXPENSE 
ESTIMATE 


Final  estimates  of  real  estate  purchases  and  land  acquisition 
expense  are  subniitted  on  Form  PI-6220,  Project  Expenditures 
Budget  (Code  No.  R-226(4)  ).   The  Authority      acquired  the 
'four  parcels  during  the  Early  Land  Program  _  /■      ( ' 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156   . 


CBD  -  Boylston-Essex  Urban  Renev/al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:  PROPERTY  MAPS   CODE  NO.  R-222  (2)  (a) 

r 

\ 
A  Property  Map  is'  submitted  separately  with  this  report. 
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APPLICATION  FOR  LOAN  AND  GR7\NT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 

CBD  -  Boylston-Essex  Urban  Renev/al  Area 
Boston  Redevelopment  /authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:   ACQUISITION     CODE  NO.  R-222(2)  (b) 

APPRAISAL 
REPORTS 


Two  independent  appraisals  on  each  of  the  four  parcels  in  the 
Project  Area  have  been  obtained,  submitted  and  approved  during 
the  Early  Land  Progrcim. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  'final  PROJECT  REPORT. 
■PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renev;al  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT; 


TABULATION  OF 

ACQUIRED 

PROPERTY 


CODE  NO.  R-222 (2)  (c) 


ESTIMATES  OF 
VALUE  AND 
ACQUISITION 
COST 


NO.  OF 
PARCELS 


LAND  AREA 
IN  SQ.FT. 


APPRAISERS  LPA 

VALUATIONS 

LAND  ■  ACQUISITION 

BUILDING  COST 


Total 
Purchases 
and 
Donations 


27,749 


$447,000  $520,902 


Purchases        4 
(total) 

Privately   4 
Owned 


11,324 


11,324 


$447,000     $520,902 


$447,000 


Donations 
(total) 

Vacation  of  ■ 
Streets  and 
other  Public 
Rights-of- 
way 


16,425 
16,425 


$520,902 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I :  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-15  6 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LANTD  ACQUISITION  REPORT:   EXPLANATION  OF      CODE  NO.  R-222(2)(d) 

ESTIMATE  OF 
ACQUISITION  COST 


All  settlements  have  been  made.   Costs  listed  in  R-222(2) (c) 
are  actual  costs.  •   _       . 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-I56 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts  -  ■ 


LAND  ACQUISITION  REPORT: 

■   PARCELS  INVOLVING  PUBLIC  0V7NERSHIP 

CODE  NO.  R-222(2)(e) 


All  parcels  within  the  Project  Area  were  privately  owned, 
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APPLIC/.TIOJJ  FOR  LOAN  AHD  G1^"^.1TT 
PART  I:   FINAL  PROJECT  REPO.IT 
PROJECT  NO.  MASS.  R-156 


CED  -  Boylston-Essex  Urban  Rcnev;al  Area 
Boston  ReccvGlopmsnt  A.uthority 
Boston,  Massachusetts  • 


LAND  ACQUISITION  REPORT:  CODE  NO.  R-222  (2)  (f) 

DAl-IAGE 


Upon  exair.ination  of  the  properties  located  adjacent  to  the 
acquisition  area,  it  has  been  determined  at  this  time,  that 
the  only  property  that  may  be  entitled  to 
damages  is  located  next  to  the  property  acquired  by  the 
Authority  identified  on  the  property  map  as  Block  65, 
parcel  7.   The  possible  damage  involves  the  loss  of  access 
through  parcel  7  to  Bums tead  Court.  Accordingly,  v;e  have 
made  arrangements  v;ith  the  ovmer  of  the  adjacent  parcel  to 
provide  an  easement  for  such  access.   Such  easement  is 
consistent  v;ith  the  public  improvements  that  are  to  be 
undertaken  on  parcel  7.  -      . 

It  is  anticipated  that  no  additional  damages  v/ill  accrue  to 
the  above  adjacent  parcel. 
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APPLICATION  FOR  LOAN  AND  GPJ\NT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  —  Boylston-Essex  Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,    Massacliusetts  ■    •    . 


LAND  ACQUISITION  REPORT:  CODE  NO.  222  (2)  (g) 

IDENTIFICATION  OF  PROPERTY 
INVOLVING  DIRECT  OR  INDIRECT 
OWNERSHIP  OR  INTEREST  BY  ANY 
MEMBER  OR  EMPLOYEE  OF  THE' 
AUTHORITY  OR  BY  ANY  MEMBER  OF   "' 
THE  GOVERNING  BODY  OF  THE 
LOCALITY 


An  affidavit  will  be  signed  by  the  members  and  employees  of 
the  LPA  and  by  the  members  of  the  governing  body  of  the 
locality  disclosing  whether  they  have  any  interest  in  the 
property  located  within  the  Project  Area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT,  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:   IDENTIFICATIONS     CODE  NO."  R-222(2)  .(h) 

OF  PROPERTIES 
INVOLVING  ACQUISITION 

OF  LIMITED  INTEREST  IN  • • 

.   LAND     -   ■ 


All  properties  within  the  Project  Area  have  been  acquired 
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APPLICATION  FOR  LOAN  AND  GR?.NT 
PART  I :   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS,  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopraent  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION     PROPERTIES  CODE  NO.  R-222(2)  (i) 

REPORT  .   INVOLVING  HIGH 

ACQUISITION  COST 


No  properties  within  the  Project  Area  involved  unusually 
high  acquisition  costs. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:   Racial  or  .       CODE  NO.  R-222  (2)  (-j) 

Discriminatory  ' 

Covenants 


The  Urban  Renev/al  Plan  for  the  project  area  will  provide  a  . 
general  prohibition  against  restrictive  covenants.   The 
RedeveloiDment  Authority  shall  not  sell,  lease  or  otherv/ise 
convey  any  interest  in  acquired  land  with  restrictions  based  upon 
race,  color,  sex,  religion  or  national  origin.   The  condemnation  of 
all  properties  in  the  Project  area  v/ill  "clear  all  title 
restrictions  of  this  nature.  .  .. 

The  provisions  of  LPA  Letter  No.  305,  "Equal  Employment 
Opportunity — Contract  Requirements  and  Complaint  Procedures", 
will  be  complied  v;ith  and  will  be  subject  to  the  applicable 
provisions  of  Executive  Order  10925,  as  amended  by  Executive 
Order  11114,  to  ensure  equal  opportunity  for  all  qualified 
persons,  without  regard  to  race,  color,  cree^d,  or  national  . 
origin,  employed  or  seeking  employment  with  Government 
contractors  or  v/ith  contractors  performing  -under  Federally- 
assisted  construction  contracts. 

In  addition,  the  provisions  of  LPA' Letter  No.  318,  "Nondis- 
crimination Requirements  under  the  Civil  Rights  Act  of  1964 
(Title  Vl)"will  be  complied  with  and  will  be  subject  to  the 
provisions  of  the  Civil  Rights  Act  of  1964  (Title  VI )  to 
ensure  that  no  person  shall,  on  the  ground  of  race,  color, 
creed  or  national  origin,  be  excluded  from  participation  in,  be 
denied  the  benefits  of,  or  be  subjected  to  discrimination  under 
any  program  or  activity  receiving  Federal  financial  assistance. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:-  LAND  CODE  NO.  R-r222  (2)  (k) 

ACQUISITION 
POLICY 
.  STATEMENT  .■...■ 


The  Boston  Redevelopment  Authority  Land  Acquisition  Policy 
Statement  is  as  follows: 

(1)  The  Boston  Redevelopment  Authority  VN^ill  make 
every  reasonable  effort  t6  acquire  each  property 
by  negotiated  purchase  before  institviting  eminent 
domain  proceedings  against  the  property. 

(2)  The  Boston  Redevelopment  Authority  will  not 
require  any  owner  to  surrender  the  .right  to  possess- 
ion of  his  property  until  the  Authority  pays,  or 
causes  to  be  paid  to  the  owner:   (a)   the  agreed 
purchase  price  arrived  at  by  negotiation,  or  (b) 

in  any  case  where  only  the  amount  of  the  payment 
to  the  ov.'ner  is  in  dispute,  an:  amount  equal  to  the 
appraised  fair  value  as  approved  by  the  Authority  and 
concurred  in  by  HUD,  except  that  where  said  value  is 
in  excess  of  $100,000,  an  amount  not  less  than  75% 
of  said  value. 

(3)  The  Boston  Redevelopment  Authority  will  not  require 
any  person  lawfully  occupying  property  to  surrender 
possession  v/ithout  at  least  120  days'  written  notice 
from  the  Authority  of  the  date  on  which  possession  will 
be  required. 

(4)  Tlie  provisions  of  LPA  Letter  ^1^449,  dated 
February  6,  19o8,  shall  govern  all  acquisition 
negotiations. 


APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 


CBD  -  Boylston-Essex  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusets 


RELOCATION  PROGRAM        '  CODE  NO.  R-22'3  (1) 

A .  Family  Relocation 

No  housing  is  located  within  the  Project  Area 

B .  Business  Relocation  ■  ■ 

All  business  firms  within  the  Project  Arfea  have  been 
relocated  during  the  Early  Land  Program. 
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APPLICATIOL^  FOR  LOAN  AITO  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R-156 

CBD  -  Boylston-Essex' Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LA1\TD  DISPOSAL  REPORT:  .       •         CODE  NO.  R-225 


1.  Land  Use  and  Marketability  Report 

Two  copies  of  the  Land  Use  and  Marketability  Report 
for  the  Central  Business  District  are  submitted  with 
this  report.  ' 

2.  Availability  of  Mortgage  Financing 

Discussions  v/ith  various  private  developers  as  v/ell  as 
lending  institutions  in  the  area  indicate  the  availability 
of  mortgage  financing  for  the  anticipated  development. 

3 .  Tabulation  of  Land  Disposal  Estimates' 

Approx.  Valuations 

No.  of   Area  in    Appraiser's      LPA's 
Redevelopment      Parcels  Sq.    Ft.     Estimate Estimate 

Total  Uses  "  1      6,500      $39,000  $39,000 

■      t> 
Total  Public  &  .  • 

quasi-public  Uses     —      --  •        "  — 


Total   Private   Uses 

1 

6,500 

$39,000 

$39,000 

a)    Commercial 

1 

6,500 

$39,000 

$39,000 

Mass.  R-156/R-225  .  •     1  of  3 


4.  Difference  between  the  Appraiser's  Estimate  and  LPA ' s 
Estimate  in  Exhibit  A 

No  difference. 

5.  Project  Improvements  by  Redevelopers 

No  site  clearance  v,'ork  or  installation  of  project  ' 
improvements  is  scheduled  at  this  time  to  be  provided 
by  redevelopers.   .  .   .  ,  •      . 

6.  ■  Special  Taxation  Provisions 

No  new  tax  provisions  are  proposed  for  private  develop- 
•  ment  contemplated  within  the  Project  Area  at  this  time, 

7.  Restrictive  Covenants        '         ■ 

The  following  sections  are  to  be  incorporated  into  the  ' 
CBD  ~  Boylston-Essex  Urban  Renewal  Area  Plan  to  ensure 
that  the  project  land  will  not  be  restricted  by  any 
agreement  or  other  instruir.ent  on  the  basis  of  race, 
creed,  color,  or  national  origin  in  the  sale,  lease,  or 
occupancy  thereof: 

Affirm.ative  Covenant  ■   . 

Every  agreement,  lease,  conveyance,  or  other  instrument 
by  which  land  in  the  project  area  is  disposed  of  for 
uses  which  may  include  housing  or  facilities  related  to 
residential  uses  shall  include  an  affirmative  covenant 
binding  on  the  contractor,  lessee,  grantee,  or  other 
party  to  such  instrument  or  to  the  successors  in  interest 
to  such  contractor,  lessee,  grantee,  or  other  party  that 
there  shall  be  no  discrimination  upon  the  basis  of  race,  color, 
sex,  religion  or  national  origin  in  the  sale,  lease  or 
rental  or  in  the  use  or  occupancy  of  such  land  or  any 
improvements  erected  or  to  be  erected  thereon;  and  the 
Boston  Redevelopment  Authority  will  take  all  steps 
necessary  to  enforce  such  covenant  and  will  not  itself 
so  discriminate.  .  " -.      •    . 
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Compliance  v.'ith  Ant-i-Discriiain£ition  Laws 

All  property  and  alJ.  transactions  affecting  or  respecting 
the  installation,  construction,  reconstruction,  maintenance, 
rehabilitation,  use, '  development,  sale,  conveyance, 
leasing,  management  for  occupancy  of  real  property  v/ithin 
the  Project  Area-  shall  be  subject  to  the  applicable  pro- 
visions of  Chapter  151B  of  the  Massachusetts  General  Laws 
(Ter.  Ed.)  as  amended,  and  to  all  other  applicable  Federal, 
State,  and  local  lav;s  prohibiting  discrimination  or  segregation 
by  reason  of  race,  color,  sex,  religion  or  national  origin. 

8 .  Disposition  Maps 

A  preliminary.  Land  Disposition  Plan  is  submitted  separately 
with  this  report. 

9.  Public  or  Non-Profit  Use     '    '  "    ■        '  • 
The  one  parcel  will  be  disposed  of  for  private  use. 
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APPLICATION  FOR  LOAN  AND  GPxANT 
PART  I:   FINAL  PROJECT. REPORT 
PROJECT  NO.  MASS.  R-156 

CBD  -  Boylston-Essex  Urban  Renev/al  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIKiATE  AND  FORM  HUD-6200    CODE  NO.  R-226  (1) 

FINANCING  REPORT 


Form  HUD-6200,  Project  Cost  Estimate  and  Financing  Plan 
is  attached.  ■   -   ■     .   . 
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Pfipe 

*                                    Form  opprovsd 
1   of  6                                                                                                                              Bodg*-?  Rureou  No.  6!^-R908.? 

HUD-6703 
(l-«,. 

US   DEPARTMENT    OK    HOUSING   AND  URBAN    DEVELOPMENT 
URBAN  RENEWAL   PROGRAM 

PROJECT  COST  ESTIMATE  AND  FINANCING  PLAN 

PROJIZCT    LOCAUITV 

Boston,    Massachusetts 

PROJi:c  T  NAME 

CBD   -    Boylston-Essex 

INSTRUCTIOS'S:    Submit  orii^inal  and  a  second  signed  copy  in  Binder  ,\'o.  I ,  and 
cojiies  in  lUndcrs  iVo.  2,  3,  4,  5,  6,  and  7. 

PROJECT    NUMBER 

Mass.    R-156 

SUBHISSIOM  (Check  and  complete  the  description  which  applies  J                                            ,^ 

[^      ACCOMPANIES   FINAL  PROJECT  REPORT                               REVISES  PROJECT  COST 

•:•                                                      ,       •■•   .  M.      .   1    .  ..-.  •      .                      '    '                           [     ]      SUBMITTED  BY 

< 

ESTIMATE  AND   FINANCING   PLAN 
LPA  ON                                                      .19 

DATED                 ^^^y                     '■••■.19^^                                          []      ACCEPTEDBY 

HUD  ON                                                      .19 

■.              SECTION  A.    ESTIMATE  OF  GROSS  AND  NET  PROJECT  COSTS 

LINE 
NO. 

1            i 

..    ,         ITEM                     ....         ....  .            .           . 

i 

! 

TO  BE  COMPLETED  BY   LPA 

TO  BE  COMPLETED 
BY  HUD 

r  Jfl      INITIAL 
'■     ■'     ESTIMATE 

OR 
.'",     LATEST 
I     J     ACCEPTED 
ESTIMATE 

(a) 

REVISED 
ESTIMATE 

1 

ESTIMATE 

ACCEPTED 

BY  HUD 

(c) 

A-1 

ITEM  1  OF  GROS-S  PROJECT  COST: 

$  1,917,067 

$             • :;  - 

J 

TOTAL  PROJECT  E.XPENDITURES  {from  Form  HUD-6220,  line  19) 

A -2 

ITE.M  2  OF  GROSS  PROJECT  COST     (Noncash  Local  Grants-in-Aid): 

Cash  value  of  land  donations  (from  Supporting  Schedule  1 J 

A-3 

Demolition  and  lemoval  work  (from  Supporting  Schedule  2) 

1  ' 

r 

• 

A -4 

Project  or  site  improvements  (from  Supporting  Schedule  3) 

220,735 

1 
1 

A-5 

Public  or  supporting  facilities  (from  Supporting  Schedule  4)                 ', 

1 

■     "^ 

A-6 

Other  noncash  local  grants-in-aid  (from  Supporting  Schedule  5) 

1 

A -7 

TOTALNONCASMLOCALGKANT.S-LN-AID                                 .      .    . , 
(sum  of  lines  A-2  through  A-6) 

i        220,735 

J    ■  .  ^  ;,  ■ 

$ 

A -8 

GROSS  PROJECT  COST  (ITEM  1  plus  ITEM  2)  (line  A-1  plus  A-7) 

S   2,137,802 

$ 

$ 

A -9 

PROCEEDS  FROM  PROJECT  LA.N'D: 

$        39,000 

$ 

$ 

Sale  price  of  project  land  to  be  sold 

A-]0 

Capital  value  imputed  to  project  land  to  be  leased 

A-11 

Capital  value  of  project  land  to  be  retained  by  LPA 

i 

A-12 

TOTAL  PROCEEDS  FROM  PROJECT  LAND 
(sum  of  lines  A-9,  A-10,  and  A-11) 

i          39,000 

i 

$ 

A-13 

NET  PROJECT  COST  (line  AS  minus  A-12) 

J   2,098,802 

i 

$ 

A-1-1 

SHARING  Oi-  NET  I'KOJllCT  CO.ST: 

J   2,098,802 

i 

i 

Net  Project  Cost  of  this  project  (from  line  A-13) 

A-15 

.Net  Project  Cost  of  other  projects  (if  any)  pooled  with 
this  p.'c'icct  (frnm  Supporlirt-  Schedule  6) 

123,457,233 

A-16 

Aggregate  Net  Project  Costs  for  this  and  other  projects  (if  any) 
in  the  pool  (hr.c  A-14  plus  A-15) 

125,556,035 

• 

A-17 

Minimum  local  gr.ints-in-aid  required  for  this  and  other  projects 
(if  any)  in  the  pool 

41,852,012 

• 

A-18 

(l.css)  Toia\  loc.il  prants-in-.iiJ  to  be  provided  for  other 
projects  (if  any)  in  the  pool 

57,603,192 

A-)'; 

(I'qunh )  Siir.tmuin  loc.il  grant.s-in-aid  required  for  this  project 
(tiitr  A-17  mi'iii\  A-tS) 

i 

t 

i 

'-\' 


M  .ir  /    .1  • 


.1  >.. 


I't  ■»"  ■ 


I  ? 


Pur'-  -  f'  f' 


HUD-620 


SECTION  A.    ESTIMATE  OF  GROSS  AMD  NET  PROJECT  COSTS  (Cmtimud) 

LINC 
NO. 

....       .  V     ITEM            

TO  BE   COMPLETED  BY   LPA 

TO  BE  COMPLETED 

[xjiNITIAL   ESTIMATE 
OR 

r     ILATEST   ACCEPTED 
^    .ESTIMATE 

(a) 

REVISED  ESTIMATE 
(b) 

BY  HUD 

ESTIMATE  ACCEPTED 
BY  HUD 

(c) 

A-20 

SHAKING  Ol-   .\i:i'  PKOIirT  rOST:  (Cfintinupjj 

J            220,735. 

1  ■> 
S 

- 

LOTAl.  C.RAMS-1.\-AI1\  llllS  l^KCMKCT: 

Xonc.ish   local  ;:r.in[s-in-jid  (frorri  iinc  A  '7 ) 

$ 

A-21 

Cash  local  ff.ints-in-aid                    "              '     ' 

J    > 

:  > 

A-22 

TOTAL  LOCAL  GR A.\TS-IN-AID  1  OR  THIS  PROJECT 
(line  A-20  plus  A-21 )  (must  be  not  less  than  A -19) 

$            220,735 

i 

A-2} 

PROJF.CT  CAPITAL  GRANT  (line  A-14  minus  A-22) 

S        1,878,067 

i 

A-24 

RELOCATION  GRANT  (from  Form  llL'n-6220.  line  20) 

5               34,232 

A-25 

RLIIABILITATIOX  CRA\T(from  Form  HUD-6220,  line  21) 

$ 

A-26 

TOTAL  FF.DERAL  CAPITAL  GRANT  (sum  of  lines A-23, 

A-24,  nnd  A-2:<) 

S        1,912,297 

SECTION  B.    SOURCES  OF  FUNDS  FOR  PROJECT  EXPENDITURES,  RELOCATION  PAYMENTS 
AND  REHABILITATION  GRANTS 

LINE 
NO. 

■(.'  .    •-■       ■    ■•  j.Ci,  ..T.-^.-.  -■    ,••-..   ,.  ;.:.  ..;-,•  .   ,    . 

TO  BE   COMPLETED  BY   LPA 

TO  BE  COMPLETED 

f^  JlNITIAL  ESTIMATE 
OR 

r      1  LATEST   ACCEPTED 

^    •'estimate 
(a) 

REVISED  ESTIMATE 

(b) 

BY  HUD 

■""    •"'    ITEM                 '■  ■  '    ■■   '         '     1     "■'. 

:■     ,:..    •..•«.    11,. •    ^,    .  ■■r    ■       ;.i-:   ;.■•,;'■  \'   : 

ESTIMATE   ACCEPTED 
BY  HUD 

(c) 

B-1 

1  otal  cash  requirer.icnis  for  pro|Cci  expenditures; 
Relocation  Payn'.cnts.  and   Rehabilitation  Grants 
(sunt  of  lines  .■!-/,  A-21.  and  A-25) 

$          1,951,299 

$ 

i 

Cash  local  ,~:a.".ti;-in-aiJ: 

ACTUAL    OR 

ESTIMATED 

DATE  OF   RECEIPT 

SOURCE   OF  CASH 

B-2 

...       ■-.- 

$ 

S 

$ 

R-3 

•• 

■   •  -,  ■ 

B-4 

r 

H-5 

Real  estate  tax  credits  (from  Form  HUD-6220.  line  6bl 

1 

B-6 

Total  cash  local  grants-in-aid 

(sum  of  lines  [i-2  throuchB-S)                      .... 

t       .'..:'  0 

$             _ 

$ 

B-7 

Total  funds  to  he  applied  to  project  expenditures, 
Relocation  Paymcn:";,  and  Rehabilitation  Grants,  from 
short-term  bo.-ro.v  inj-s   other   than  those  on  line  H-ohelow 

S 

i 

$ 

B-8 

Subtotal  (line  lS-6  flus  R-7)                                     • 

1 

t 

s 

n-9 

PKOllXn   TEMPORARY  l.OA.N  1  HROUCH  niKKCT  OR 
PKlVATi:  riNANClNG  LNOI-K  LOAN  ANP  GRANT 
CONTRACT  ^.',r:o   /(-/    minus    H-S) 

i         1,951,299 

i 

s 

Pnpr  .1  off) 


HUD-62: 


SECTION  C.  SOURCES  OF  FUNDS  FOR  REPAYMENT  OF  PROJ  ECT   TEMPORARY  LOAN 


LINE 
NO. 


ITEM 


TO   DE    COMPLETED    BY    LPA 


[^ 


[      ] 


INITIAL 
ESTIMATE 

OR 

LATEST 

ACCEPTED 

ESTIMATE 

(a) 


REVISED 
ESTIMATE 


(b) 


TO  LIE  complete: 

BY    HUD 


ESTIMATE 

ACCEPTED 

BY    HUD 


(c) 


CI 


TO'I  AL  PnOCFKDS  PROM  PROJPCT  I.ANI)  (from  line  A-12) 


39,00.0 


C-2 


Project  cu])ilal  prant  (frorr.  Uric  A-23) 


1,878,067 


C-3 


Ilclocilion  Cianl  (from  line  A-24J 


34,232 


C-4 


RchaLiliialion  Grant  (from  line  A-25J 


C-5 


TOTAL  (sum  of  lines  C-1  through  C'4)  (The  sum  shoun  on  ihis  line 
must  1)1    inual  to  amount  shown  on  line  fl-9,  above) 


*     1,951,299 


Acceptance  of  the  estimates  submitted  is  hereby  reques 
May, 26,    1972 


Date 


Boston  Redevelopment  Authority 

Local  Public  Agency 


Director 


Title 


'  '.,» 


■  r^  :>  • 


,.  .  .  .       .  .  :^  .....  ACCEPTANCE 

The  estimates  are  accepted  as  indicated  in  the  appropriate  column. 


Date 


Signature 


Title 


I   1 


i  .'  I 


HUD-42.)0 


'ape  4  of  6 

tU(Xi) 

surroRTiiX  sc;;;:d;jlcs 

SCIlliDULK   1.     LAND  DONATION'S  (Lon.l  Porccls  or  Lo.iJ  Inlcfcsfs) 

'• 

NAME  OF  DONOR 
(h) 

ESTIMATED 

CASH   VALUE 

SUBMITTED 

BY   LPA 

(c) 

TO   BE  COMPLETED 
DY   HUD 

lOLINTiriCATION' 
(a)  . 

ESTIMATED  CASH 

VALUE  ACCEPTED 

BY  HUD 

(J) 

/ 

s 

s 

CASH  VALUE -OF  LAN'D  DONATIONS  (Enter  on  line  A-2) 

s 

s 

SCHEDULE  2.    Di£/.'.01.ITI0N  AND  REMOVAL  WORK—  NOrJCASH  LOCAL  GRANTS-ltl-AID 
(Include  worl:  witicit  Itos  been  or  irill  be  provided) 

IDENTIFICATION   OF   DEMOLITION 
OR  REMOVAL  WORK  JOBS 

(a) 

NAME  OF 
PROVIDING  ENTITY 

(b) 

ESTIMATED  NET 

COST  SUBMITTED 

BY   LPA 

(c) 

TO  BE  COMPLETED 

BY   HVD 

ESTU/.ATED  fj  ET 

COST  ACCEPTED 

DY   HUD 

(d) 

• 

• 

S 

s 

TOTAL  DEMOLITION  AND  REMOVAL  WORK  TO  BE  CHARGED  TO  ITEM  2  OF 
GROSS  PROJECT  COST  (En:cr  or.  line  A-3) 

s 

$ 

SCHEDULE  3.   PROJECT  OR  SITE  L'.'.PRGVEMEtrrS  — NONCASH  LOCAL  GRAi!TS-irJ-/,ID 

NAME  OF 
PROVIDING  ENTITY 

(b) 

ESTIMATE  SUBMITTED  BY   LPA 

TO  BE  COM.^LETED 
BY  MUD 

TOTAL   COST 
(c) 

CHARGE  TO  project' 

ESTIMATE  ACCEPTED 
BY   HUD 

IDENTIFICATION   - 
(a) 

% 

AMOUN  T 

((c)  X  (d)) 
(e) 

Of 

(0 

AMOUN  T 

Streets 
Parks 

Street  &  Park  Lighiini 
High  Service  Water 
Bow  Service   Water 
High  Pressure 
Sewers  8^   Drains 
police  f<   Fire  Signals 

City  of  Boston 
City  of  Boston 
;    City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Bosto.-. 
City  of  BosiOr. 

^  26,  410 

5,013 

7,  431 

22,  617 

27,  341 

74,  Oil 

29,  7  5.2 

■       7,129 

100 

100 
100 
100 
100 
100 
100 
100 

'  26,  410 

5,013 

7,  431 

22, 617 

27, 344 

74,  Oil 

29,752 

7,  129 

- 

^    25,450 

4,8  30 

7,  160 

21,795 

2  6,  3  50 

7  1,  320 

28,  u70 

b.S70 

If  n  spfci'l  .(sscssir.cn!  n.-..iinsl  ptojcct-.iciiuitcd  l.^nii  ii.  invo!vc>i,  apply  Oi<"  pctctn;  of  di.'eci  brn'fit  lo  the  project  i:om  the  imp:i.iv 
cost  am!  subtract  fton  th.it  ai.i>-iuni  the  tot.il  amount  of  the  spcci.i!  a?;sessnicnt  r,',.iin.st  t!ie  project- .icquitej  Irjid. 


.f  6 


(1-6, 


SUPi'ORTIMG  SCilEDULEiS  (Cnntinucd) 


SCHr^DULEI  3.    PROJECT  OR  SITE  IMPROVEMENTS  — tiOfXASH  LOCAL  GRANTS-IN-AID  (Continue:! J 


IDENTIFICATION 


(a) 


Traffic  Control 
Street  l^   Traffic  Signs 


Engineering 


name:  of 
providujc.  etnth  y 


City  of  Boston 


ESTII.1ATE  SUBMITTED  [iY   LPA 


TOTAL   C03T 


(c) 


13,  650 
20Q 

206,  295 

14,  440 

$220,  735 


CHARGE    TO   PROJECT 


(d) 


100 


AMOUN  T 
((c)  X  (d)) 

(c) 


13,  650 
200 

206,  295 

14,  440 

$220,  735 


•lOTAL  I'ROJKCT  OR  SITL  IMPROVEMl- \'l  S  TO  HE 
CllARC;r;i5  to  ITFM  2  of  gross  PROJIXT  cost  (['.ntcr 
or  liar  A-! ) 


220,  735 


TO   BE    COVPLETED 

'''Y  J:ljJO 

ESTIMA1  E  ACCEPTED 
BY  HUD 


(f) 


(6) 


SCHLDULE  4.    PUE:.LIC  OR  SUPPORTIfIG  FACILITIES 


IDENTIFICATION 


(a) 


NAME  or 
PROVIDING   ENTITY 


(b) 


ESTII.'.ATE  SUBMITTED  BY   LPA 


TOTAL   COST 


(c) 


CHARGE   TO  PROJECT 


(d) 


TOTAL  SLl'lHIRTING  L ACILITILS  TO  W.  rilARGl-D 
10  FKOJl-CT  (I'.ncr  or.  line  A-5J 


AMOUN  T 
((c)  X    (cl)) 

(C) 


TO  BE  COMPLETED 
BY  HUD 


ESTIMATE   ACCEPTED 
BY   H'JO 


% 
(f) 


AMOUN  T 
(g) 


'  If  a  si.fci.ll  .isscssr.-.ciit  ;v,.<ir..si  pfojcci-jcquircd  land  is  involved,  ai>rl>-  the  percent  of  direct  ben«-f,c  to  the  project  fro:a  the  imptovcment  i-:  f.icil::>   lo 
its  total  cost  and  subtract  (ron  that  ar-.OJ.i!  the  tot.il  ara.iur.t  of  the  siiecial  a>;sesr...,-T.t  a^ains:  the  [•roiect-aci;uired  la.-.J. 


V„fc  r.  of  r, 

1      (i-te 

•          •••     •-'.-'•••       SUPPORTING  SCHEDULES  rCo,,;iniic</;                     ..:..-.;.>••.:.■...••.•.• 

SCHEDULE  5.  OTHER  NONCASH  LOCAL  GRANTS-IN-AID  (Including  Sec.  112  educational  institutions  or  hnspiials;    Sec.  U7(b) 
low-rent  iiuilic  linusinf^)                                                  .  .      .    ■ 

1 
lOENTirlCATION                                                       1 

1                                                            i 

(a) 

TO   BE   COMPLETED   BY    LPA 

TO    DE    COMPLETED 
BY    HUD 

NAME   OF 

PROVlDiNG 

ENTITY 

(h)               • 

ESTIMATE 

SUBMITTED 

BY    LPA 

(c) 

ESTIMAT  £ 

ACCEPTED 

BY    HUD 

(d) 

1                                                                 ; 

i               i 

i 

1                                            i 

1                        i 
1 

1                        i 

j 

• 

j                                    ' 

1                                                                       ' 

• 

i 
i 

i 

i 

i 

1 

1 

i 

1 

1 

i 

S 

1                                                ■ 

1 

;                .                 1 
1 

% 

i 

I 

1 
r 

i 

1 

i 

i 

TOTAL  (Enter  on  line  A -6) 

$ 

$ 

SCHEDULE  6.  NET  PROJECT  COST  OF  OTHER  PROJECTS  POOLED  WITH  THIS  PROJECT  (Irutn  latest  accepted 
I'ornt  IILU-6200,  line  A-13,  for  the  following  projects:)                                                                                             ... 

,     .                      PROJECT    NUMBER 
■   ■     :      ,        (Enter  cacli  project  number) 

(a) 

TO   BE   COMPLETED   BY    LPA 

TO    BE    COMPLETED 
BY    HUD 

DATE   APPROVED 
BY   HUD 

(b) 

ESTIMATE 

SUBMITTED 

BY    LPA 

(c) 

ESTIMATE 

ACCEPTED 

BY    HUD 

(d) 

Mass   R-24  Washington  Park                             , 
local    share   =   $37,682,795                 ; 

Mass   R-35   Government   Center 

local    share   -    $19,736,431 

Mass   R-54  North  Harvard 

local    share   -    $183,966                        \ 

•   ■.     •  •        ' .  ► 

1 

6-17-71 

I 

6-17-71 

5-17-71 

. 

1 

^    66,655,404      ' 
54,944,850 
1,856,979 

1  ■--   •    .'. 

1     ■ 

s 

>         1 

10  lAI.  (Enter  on  line  A-15) 

«123,457,233 

s 
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APPLICATICN  FO:^   LO?:M  AID    GPJ.MT 
PART    I:       FIi:;\L   PROJECT'   Rj^PORT 
PROJECT    NOc    M:^.SG„    R- 156 

CBD-  Doylston-Esr.ex  Urban  Renev;r>.l  Aroa 
Boston  Redeva3.0i:>;v.Gnt  Authority- 
Boston,    r-5assachuGctts 


COST   ESTIMT.TE   ARD      STATEI-IERTTS    IK    SUPPORT.  CODE   KO.    R-22G(2) 

FINANCING   REPORT         OF   NON-CASH   CPJ^^rTS-IN- 

AID 


Schc-clule^_  3 :     Prpiect  or  Site  Impr'-'ovcnients 

See  Section  R-'22'-l-  Project  Imx^roveraents  Report  for  a  detailed 
discussion  of  Project  and  Site  Improvements . 
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•              1 
U.S.  OEPARTMLNT  of  housing  AWD  URBAfJ  devclopmcnt 
URBAN  RENEWAL  PROGRAM 

'                                                                                                                          1                                                                                                                                         ^ 

PROJECT  EXPENDITURES   BUDGET 

t'HOJLLI    LUtALIT  Y 

Boston,    Massachusetts 

PROJECT   NAME 

CBD   -   Boylstoii-Essex   "' 

PROJECT  NUMBER 

Mass.    R-156 

BUOGET  NO. 
1 

INSTRUCTIONS:    liiiUa!  Budget:    Submit  onpiiial  and  4  copies  in  Binder  No.  1.  and  copies  in  remaining  Binder  suumiiie: 
to  HUD.    Revised  Budget:    If  with  amendatory  application,  follow  "Initial  Budcct"  instructions.    Otherwise,  submit 
orip.inal  and  4  copies  to  HUD. 

DATES  OF   BUDGET   APPROVALS    (Complete  for  revision  onlyj 

Dudpct  No.  1.                                                  .19                     Latest  Approved  Budget  (No.            ).                                                            ,10 

LINE 
UO. 

ACTIVITY  classification' 

TO  BE  COMPLETED  BY   LPA 

TO    Be    FILL 

USE   ONLY   FOR   REVISED   BUDGET 

BUDGET 
REQUESTED  FOR 

MONTHS 

IN  BY  hl: 

LATEST 

APPROVrO 
BUDG  ET 

M 

ADJUSTMENT 
(+   OR   -) 

(b) 

BUDGET 
APPROVED   F 

MONT 

(c) 

U) 

1 

TOTAL  SUnVF.Y  AND  PLANNING  EXPENDITURES 
(Includes  all  costs  incurred,  costs  estimated  lo  he 
incurred,  and  inti-rest  on  advances  to  rcpaynx;nt 
date)  (R   1401.  H   1403.    R   1404) 

$ 

s 

$ 

S 

2 

PHOJCCT  E.VECUTION  EXPENDITURES: 

- 

291,716 

Administr,iti\c  costs  (R    1410,  R   1473) 

3 

Lepal  services  (R   1415.02.  R  1415.03. 
R  14  15.04,  R   1415.05) 

6,530 

4 

Survey  and  planning  !R    1430) 

430 

5 

Acquisition  expenses  (  R   1440.02 
throuph  R    1440.06) 

2,758 

6a 

Tcmporarv  operation  of  acquired  property- 
Profit  (-)or  Loss(+)    (H  1448) 

81,500 

61. 

Amount  included  in  Line  6a  as  real  estate  lax 
credits  (R    14  U!. 038) 

[                       ] 

■1 

r 

' 

7 

Relocation  and  Community  orcanizaiion,  excluding 
Reloc.^lio^  Paymciils  (R   1443) 

8 

Site  clearance— Proceeds  (-)  or  Cost  (+) 
(R   1450) 

713,140 

9 

Project  or  site  improvements 
(R  1455) 

37,415 

10 

Disposal,  lease,  retention  costs 
(R   1455) 

5,000 

11 

Rclinliilii.ition.   excludine 

R(  lij!>ilil.ition  urajils  (R   1460) 

12 

Interest  (R   1120.013.  R  1420.02) 

91,567 

13 

Oll.cr  income  (-)   (R   1449) 

(-) 

{-) 

(-) 

^  or  a  piojfcl  on  a   ifirr  r-fauTlh*  capiul  fr.int  tabis   wiih  liniilrd  projfct  coMs,  fntrr   zfto  on  Lines    J   ihrough  6b, 


HUO-^>r?0  (1-6C)  Pfoviouv  cdi!ioni  cbiolcfc 


I'»C' 

i  c.f  3 

LINC 
KO. 

ACTIVITY  CLASSIFICATION 

TO  nc  coMmcTro  oy  lpa 

\       — - 

TO    OC    FILLt 

use  ONLY  ron  nrviSED  nuDCCT 

BUDGET 
REOUCSTCD  ron 

Mr>HTHS 

IN    BY    HUD 

LATEST 

APPROVED 

BUDCtT 

(•) 

AOJOSTMCMT 

(♦  or  -1 

(b) 

BUDGET 
APPnc  VCD  re 

UOVT  K 

(O 

<i) 

14 

SulitornI  fsum  of  Lines  2  through  13, 
exctudtrif.  Line  Ob) 

8 

X 

'    1,230,056 

% 

IS 

Cor.tirircncics  f  for  Column  (c  ),   not  to  exceed 
15%  of  Line  14) 

125,000 

16 

Real  estate  purchases  (R   1410.01) 

520,902 

17 

Project  inspection  (R   1418) 

41,109 

IB 

TOTAL  PROJECT  F.XECL'TION  EXPENDITURES 
(sun  of  Ltr.es  1-;,I5,I6,  end  17) 

1,917,067 

19 

TOT;\L  PROJECT  EXPENDITURES  (ITEM  1  OF 
GROSS  PROJECT  COST)  (I.me  1  plus  18) 

S 

% 

*  1,917,067 

% 

20 

Relocation  Payments   lOOTo  reimbursahle  to  LPA 
(R    ISO!) 

s 

s 

<          34,232 

s 

21 

Rehabilitation  Grants   lOOTt  reimbursable  to  LPA 
(R  1502) 

% 

$ 

S 

% 

Approval  of  the  Project  Expenditures  Budget  in  the  amounts  and  for  the  time  period  shown  in  Column  (c)  is  hereby 
requested. 


Bostofa  Redevelopment  Authority 


Local  Public  Agency 


May  26,    1972 


Date 


^~^  Sitr^otu/e  of  Authorized  Officer  (^ 

Director 

Title 


nun  APPP^OVAL 

The  Project  Expenditures  Budget  is  hereby  approved  in  the  amounts  and  for  the  time  period  shown  in  Column  (d). 
The  project  shall  be  completed  by ,    19 . 


fair 


Signature 


lillr 


HUt)-t/iO  (l-to)  I'lcvioui  ctfiiioni  ib'.t'lclc 


r./«  i  ri  ^ 


SUITOIITINC  SClir.DlILC 


PROJECT  OR  SITE  IMPROVEMENTS  CHARGED  AS  PROJECT  EXPENDITURES 


IDENTir  ICATION 


TO    BE   COMPLETED    OY   LPA 


TOTAL  COST 


CHARGE   TO  PROJECT 


TO    BE    FILLED 
IN    BY    HUD 


AMOUN  T 


Project  Improvements  will  be  done 
Under  Item  2 


TcnM   I'lioii  rr  nii  '^nr.  iMriinvKMCNTS  xn  \\i: 
r.iiAiK.i  I)  1(1  II  iM  1  (11  (.iKiss  riiojr.cr  cost 


MUU-4i;0  (l-tD)   I'uvioui  ciiiliuai  obsoicic 


miD-Wonti.,  D.  C. 


URBAII  RHIRZ/'VL  H/JIBBOOK 


RlIA  7218.1 


BUGEl'S  MID  BUDGET  REPORTS 
CHAPTER  2   SECTIOII  3  /tPPEI.'DIX  1 


WORKSHEET   FOR   COMPUTING   NET  PAYABLE   EXECUTION    EEE    FOR   LINE   17,    FORM   HUD- 6220 

Boylston-Essex  Mass.    R-i56 

(Atloch  completed  workslicct  to  nppllcoblc  HL'D-6220)  Urhon  Rcniual  Project  I  Jcnt  if  ica  t  lorr 


A.  ADII'SITin-'T  FOR  PI.AKM  NG  FFFS  NOTE:   If  this  Is  fl  revision  to  s    previous  execution  budget  in  wlilcli  the  net  pnvablc  execution 
foe  wdS  computed  on  the  curr'^nt  l.nsis  or  if  piojtct  planning  costs  are  not  shared  in  llie  Federal  grant,  go  directly  to 
Section  B  since  no  ad  Juslmcnt  s  for  plunning  fees  are  involvtrd  in  this  ci'i.ipu  tat  ion, 

N.A. 


(I)    Primary    planning    fee    based   on   curr'iit    schedult    or    planning    f«e    paid   at    prior    rates 
Supplementary   Flanninf^.  Fees: 


Number   of   Hoiitlis 


Da-e    SS?  Date    LiC.  Illaps'-d  Lt-ss    2^*,    or  For    SuppI,    Fee 

Approved  Appl  ic'i  I  (  3 )    -     I V )  I         -jh   vnlh    C.NF.P  \l'.)-   ■    (51  1 


13) 


14) 


(5) 


(6) 


Percent  ("J    Fee   of 

Grant  Rcservat  ion 

llf)  X  .0002^1 

(7) 


? 


(S)  Crjnt  rcservat  i«'n  injiipaiatel  v  prior  co  LufJ   dpplic.ition  or,  if  i^O,  approximate  grant 
to  be  approvfd  in  LaG  cuniratL  n.»  nc-jresi,  ^100,\Xhj ,    $ 


(9)  Total  supplementary  planning  fee  \~,    in  (7)  X  S  in  C8)) c 


(10)  Supplementary  planning  fee  alreadv-  paid. 


<ll)  Adjustment  for  supplementary  planning  f^e  ((9)  ninus  (10)]  +  or  - 

(12)  Total  ac^ustmc-nt  fi>r  planning  fees  [(1)  +  (ll)] ♦  or  - 

i>.  CO:PlTATK'N  OF  GROSS  FXrCLTION  FEE 

Delormining  Base-Cost:  * 

(13)  From  this  HL'D-6220,  Line  19  minus  Line  17  (or  sun  of  l.U,15  &  16)  $1,875/958 

(lA)  Relocation  grant  (Line  20,  this  HI.D-6220) | 34  ^  2  32 

(13)  Section  115  Rehabilitation  grant  (Line  21,  this  HL'D-6220) $     .^   „   — 


(16)  Total  noncash  local  grants-in-aid  (Line  A-7,  applicable  HLD-62X)).  $     2  20.735 

(17)  Total  base  cost  for  compjting  gross  execution  fee  ^   1  "5  A   (^  O  £^ 

[sura  of  <13)  through  (16)  above)  $  ^  y  J.  J  U  f  y  /.D 


(18)  Computation  Factors  and  Cross  Fee: 
Lump  Sum  Portion 


Base  Cost 
(a) 


Pare  of    Tec 
(bJ 


portion  frcTT:  Percent  of  Rerainin^  Base  Cost 
R(-maining  Base      Balance  of  Fee 
Percent     Cost  f(17)-(lr^)  1      (Ific)  X  (18d) 
(c)  (d>  (e) 


2,000,00Q    40,000  1 x      $110.925        $  1.109 


It)   Total  gross  execution  fee  [(18b)  *    18e)] 

C.  KET  EXECniON  FEE  1  On 

(19>  Sum  of  Lines  (12)  and  (18f) $41,109 

(20)  Ket  execution  fee  for  Line  17C  of  this  HL'D-6220  (larger  of  (19)  and  (21)1.  .  .  . 


THE  FOLICT.'ING  SECTIONS  FOR  REVISF-D  EUDCETS  CNLY   If  this  is  an  initial  project  execution 
budget,  strike  Sections  D  and  t  below;  if  it  is  a  revised  budget,  complete  the  applicable 
Section  and  strike  the  other. 

D.  ADDITIONAL  AMOUNT  C.-'ED,  THIS  REVISION 

(21)  Net  paid  execution  fee,  prior  budget ,5 

(22)  Net  change,  this  budget  [Lines  (19)  minus  (21)) ♦or  -.^ 


(23)  Additional  fee  for  Line  17B  of  this  HLD-6220  [Lire(22)  if  i't  is  a  ♦  amount;  $0  If 
Linc(22)is  a  ninus  amount]  ........  .  •> 

C'MPfTATIPN  or  EXCF.SS  I'SiCl'TlPN'  IIE  PAID  ON  PRlCt  BASIS   Use  this  Section  ONLY  if  the 
execution  lee  already  paid  was  co.iiputed  on  the  prior  cost  basis  AND  if  the  amount  paid 
was  larger  than  Line  (20). 

(2^)  Fee  conputed  and  paid  on  prior  basis  (from  last  previous  budget).  .^ 


(25)  Excess  net  fee  to  b,-  credited  on  Lin.  I  7B  of  tins  HL'D-6:20  |  Li  nes  (20)  minus  Ui)  ] 

frtpared  by:   Clj/^abeth    FaTrpIT    

lNji.>)  (Title) 


N.A. 


N.A. 


41,109 


41,109 


May    ]Q7  2 

(Uutr  ) 


Page  1 
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HUrVWrsh.,  D.  C. 


TvPPLICATXO;,]    FOR   lOAH  hllD   GRJ'iKT      . 

TART  I:     fikal  projjdct  rj;rou':-.' 

PROJECT  NO.       imSS.    R-156 

CBD-  Boylston-Esfjcx   Urban  Renev;al  .Area 
Boston   RGclevclopniont  7\u.tnority 
Boston,    Massaciiusctts 


COST   ESTIIiATE   AND        FORM  HaD-G121,    DATA 
FIKAKCING   REPORT  SUPPORTING    PROJECT. 

EXP33NDT^tTRES    BUDGET 


CODE   NO.    R-2?.6(6) 


Attacliecl    is    form  irjD-G121,    Data   Supporting  Project 
Expenditures   Budget .  • 


Mar::';.    R-156/R-226  (6) 


3.   or    1 


P-i;c   1  of  4 


Forqi  Approved 

Hudnrl  Murciiii  No.  63-ll'iC 


U.  S.  DCPARTMENT  OT  HOUSING  AND  URBAN  DEVELOPMENT 
URBAN  fCCNEWAL  PROGRAM 

PROJECT    LOCALITY 

Boston,    Massachusetts 

DATA  SUPPORTING  PROJECT  EXPENDITURES  BUDGET 

PROJECT   NAME 

CBD   -   Boylston-Essex 

ISSTRlCTIO\S:    Prcf^ar,'  copies,  in  occorilancc  nilh  in<: truclions  for  III  I)-6220. 

PROJECT    NUMBER 

Mass.    R-156 

Accorapanics  Form    lIUn-6220  dalcd                         >Iay                                            ,    19    72. 

nun- 

0  2  70 
L  1 11  C 
NO. 

ACCOUNT 
NUMBER 

EXPLANATION 

AMOUNT 

CHARGEABLE 

TO  BUDGET 

(a) 

LINE 
TOTAL 

(h) 

1 

H  110  1; 
11  1-103; 
li  110  1 

SURVEY  AND  PLAKNIMG  EXPENDITURES 

s 

Total  estimated  survey  and  planning  costs  other  than  interest 

R  14211.011; 
li  1120.012 

Interest  on  Federal  advances 

H  1420.0  2 

Interest  on  other  borrowed  funds 

M\'F  1  TOTAL 

s 

2 
3 

ADMINISTRATIVE  COSTS 
LEGAL  SERVICES 

Entries  on  these  lines  of  Form  ilUD-6220   shall    he   supported  hy  a   narrative  statement  exnlaining  the 
cost  estimates  and  the  basis  of  any  proration  of  the  costs  to  this  project. 

4 

SURVEY  AND  PLANNING 

Attach  a  narrative  statement  describinf!  the  nature  of  the  survey  and  planning  work,  including  reference 
to  any  previous  IlliFA  or  lU'n   .qiproval    for   such  work    in  the  project  execution  stage. 

5 

ACQUISITION  EXPENSES 

it   1440.0  2 

C;ontracts  for  acquisition  appraisals 

S      2,500 

n  1440.03 

Option  negotiations 

11  1440.04 

Title  infornjalion 

1!  1440.05 

Sundry  acquisition  costs  -  Direct  I'urchase 

It  1440.06 

Sundry  acquisition  costs-  Condemnation 

258 

5      2,758 

I.INF  5  TOTAL 

6.1 

li    14ia.01 

TEMPORARY  OPERATION  OF  ACQUIRED  PROPERTY 

s 

Gross  income  from  temporary  o]ieration 

CLASS  OF 
L  CSSCE 

NO.    O  F 
p  POP- 
C  R  T  1  r  s 

AVERAGE 
RENTAL 

UNIT    f.^OS. 
O  F    MGMT. 

TOTAL 
IN  COME 

- 

llcM.I.-„liul 

$ 

$ 

CoiitnuTcij) 

lii.luMri.il 

Insiituii'.n.il 

I   ol    .1    I.I..I'  <  I    ....    .1   lliK  •  -l.i'illl.i    1  ..i.il   .1    ,  t  ml    I'.i'.  l>    >Mlli   liu.ili  .1   nr.Mi  1  I    1  I.  .1'.,   I  III  I' I    /I  I I   hnl'^    I,  >,'•■  .ill'< 


I>or.r  2  ol 

•I 

HUD- 

LiNi; 

NO. 

ACCOUNT 
NUMBfR 

explanation' 

AK10UNT 

CHARGEADLC 

TO  BUDGET 

(a) 

LIME 

TOTAL- 

(I.) 

6.1 

(Confil) 

li   1118.031; 
H   ir.l!.03  2; 
a  1118.033; 
H  1418.035 

TEMPORARY  OPERATIOM  OF  ACQUIRED  PROPERTY  (ConVd.  j 

S      8,390 

l!i[i.tirs  .Tnd  n(>rtn;il  iii.iinlcniiiirc;  j;inilorial  uopcs  and 
supplies  and  walcliinon  wages;  fuel,  lifilit,  power;  sewerage 
and  waier  rentals 

li    1448.0  31 

Insurance 

1!  1418.036 

Heal  estate  tax  payments 

123,108 

R  1440.037 

Management  contracts 

R   1448.038 

Charges  in  lieu  of  real  estate  taxes 

R   1448.039 

Temporary  on-site  moves 

• 

LliNC  6a  TOTAL  (R144H-0 1  minus  otlicr  amounts;  if  income  exceeds 
costs,  sliuii-  as  minus  amount ) 

5     81,500 

7 

RELOCATION  AND  COMMUNITY  ORGANIZATION, 
EXCLUDING  RELOCATION  PAYMENTS 

n   1443.0  1 

Contracts  for  relocation  [ilanning  and  execution 

S 

Contracts  for  conmuinity  organization  services 

Allnch  a  narr.T 

tive  statement  giving  the  sources  and  basis  of  estimates  for  community 

jrganization  costs. 

LINK  7  TOTAL 

C 

8 

R  1450 

SITE  CLEARANCE 

s 

Contracts  for  preparation  nf  contract  documents 

Net  cost  (-»)  or  proceeds  (-)  of  site  clearance  work,  exclusive  of 
above  amounts 

{+)   713,140 

Duildings  and  other  structures 

(+)5     110,640 

\ 

.Sidewalks  and  ])avements 

(  ) 

Cap[)in(;  of  utility  lines 

(   ) 

MBTA  Relocation 

(+)        6U3,bUU 

(    ) 

(Minus  J  Total  credits  for  s.ilvage  and 
structures  sold,   if  work  will  he  done  bv  l.PA 
force  account  or  if  such  credits  are  calculated 
separately  for  contract  work 

(-) 

.Site  clearance  work  will   be  performed  by 

\2  H  LPA  force  account                     Q^Conlract 

All.irli  a  ii.iif.i 
uork   iiivol\iii^ 

live  st.ilement   giving  the  sources  and  b.isis  of  eslini.Uis,   includin;;  idcn 
iiiuisually  high  costs. 

lific.il  ion  of  any 

I.IM:  1!  TOTM. 

S    713,140 

'   1  Or   .1  J.I  (.ji(  I   till    a  Uirr  c-fiPurliiN   (  .ijiit.!!    cr  Jtil   I'.,  vi",   wii  h   I  it'nlf  J  [iri-ji-i  i   c  n*-!  ?-,  t  nl  rr   /  <  ru   r>ti   1  in*'   ('.i. 


I'of.r    ■»  o(  4 


HUD- 
6220 
LINE 
NO. 

ACCOUNT 
U  U  M  n  t.  R 

EXPLANATION 

AMOUNT 

CHARGEABLE 

TO  BUDGET 

(») 

LINi 
TOTi  L 

(b) 

9 

1!    1155 

PROJECT  IMPROVEMENTS 

S         37,415 

Contr.iris  for  preparation  of  contract  documents 

Project  Improvements  ffmrn  Form  //i'!)-62i'0,  Suppartinp  SrhriluteJ 

Atl.icli  ;i  ii.'L-rntivc  sicttcnicnt  piviii^;  tlic  sources  ;md  hasis  of  cslininl(?s  of  projrt-l  im[)rovcnients,  or 
referring  lo  sucli  cicita  in  tho  acconii>anying  Project  Iiniirovciticnls  Hcport. 

LINE    9  TOTAL 

5     37,415 

10 

a  1145.01 

DISPOSAL,  LEASE,  RETENTION  COSTS 

£       5,000 

Disposition  appraisals,  boundary  surveys,  and  tnaps 

li   1415.02 

Commissions  and  fees 

H   1445.03 

Sundry  di'sposition  costs 

5      5,000 

IJM:  10  TOTAL 

11 

REHABILITATION  AND  CONSERVATION, 
EXCLUDIt^G  REHABILITATION  GRANTS 

li  1460 

Contracts  for  technical  and  administrative  services  for  rcliabilitation 
and  conservation  program 

s 

Atl;:rli  a  n.'.-rntivc  stalenienl  pivinK  llie  sources  nnd  basis  of  pstiinatns  of  llic  above  amounts. 

LIXr:    11  T'lTAL 

5 

12 

1                                                              INTEREST 

Allacli  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  interest  costs. 

13 

H   1449 

OTHER  INCOME 

Source  of  LPA  income  other  than  covered  in  Line  6a  or  8 

8 

• 

LIM;  13  TOVAL 

s 

16 

REAL  ESTATE  PURCHASES                                           | 

Aliacli  a  nair.uivo  slatrment  giving  a  i\islificalioii  for  the  estimate  for  real  estate  purcliases,  including 
reference  to  a|ipr.iisal  reports  and  l)ie.il,dovvn  of  estimateil  .icunisiiion  cost  showing  separat<ly  estimates 
for  Jiroject  land  and  coinperisation  for  consef|uintial  d. image,  if  any,  lo  real  or  persona!  property  that  fs 
not  lo  be  aeipiired.    Also  in(  lude  a  schedule  showing,,  uii  a  ipiarterl)   basis,  the  pro|'Osed   lainl   aeiiuisition 
activity  for  each  segment  of  the  project. 
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HUD- 

t?ro 

LII.E 
NO. 


20 


ACCOUtJT 
NUMOtR 


l{  1  r,o  1 


rXPLANAvTION 


AMOUNT 

charge:  ABLE 

TO  (JUDGET 

(») 


LIN : 

TOTAL 
(H) 


RELOCATION  PAYMENTS  100%  REIMBURSABLE  TO  LPA 


TYPE  OF  PAYMENT  AND 
CLASS  OF  PAYEE 


TOTAL  MOVIXr.  KXI'KNSKS  AM) 
ACIU.U.nillKCTLOSSOIPltOI'KnTV 


b.  Individjiils 


c ,  Families 


•  d,  Rusincs?  concerns 


e.  TOTAL  SLTTLLMKNT  COSTS  AND 
RLLATLJ)  CHAnCLS 


f.    Individuals 


g.  Families 


h.  Business  concerns 


TOI'AL  RKLOCATION  ADjUSTMF.NT 
PAYMFXTS 


j.    Fldorly  individuals 


k.  Families 


1.   TOTAL  SMM.L  HUSINKSS 
DlSl'LACLMLNT  I'AYMLNTS 


ESTIMATED 
NUMBER  TO  RE 
CEIVE  PAYMENTS 


ESTIMATED 
AVERAGE 
AMOUNT 


LINK  20 TOTAL  Co  +  e  +  i  +  0 


ESTIMATED 

TOTAL 
PAYMENTS 


,     34,232 


•  Has  LPA  elected  to  make  payments  for  moving  expinses  in  excess  of  525,000? 

CDyls       CD  no 

If  Yes:   A.  Kt-limaicd  number  of  business  concerns  to 

receive  paymcnl  in  excess  of  525,000:  2_ 


B.  Fsiiin^ited  totd!  amount  of  moving 
expenses  in  excess  of  S25,O0O: 


S 


C.  Purtion  of  line  n  amount  to  be  paid  with 
Kedrr^I  relocation  t:ran[  ^nd  includrd 

in  line  r  ainount  above:  $ 

D,  Portion  of  line  H  -^nioutit  to  be  paid 

out  of  nonproject  fund'^:  S 


li  )r,n2 


REHABILITATION  GRANTS  100';:  REIMBURSABLE  TO  LPA 


u.   Ti.I.il    i.ufi-.frr   t.f  oWnT-ncciipird,  one-  or  I  u  o-f  .T!n;I  >    rt  '•iditill.'l    irnj.frtics 

wliifh  iirc  to  be  rtli-ibii  it.it  I'd  in  atrord.mcr  ^vjifi  i.l.jrt  |  i  v»*>  of  I'rbun  Hcn'-wjl 
JMnn 


t.  I'stimiteil  nuMibrr  of  siicli  propertirs  for  whiili  n  ftrh.ibilil.itinn  fir. ml  will 
he  rmide 


c.  DstinMtrd  .tvrr.ict-  .mtcMinl  of  11  tli.tbi!  it  itittn  ('>r.mt 


MASS  -  R-156   BOYLSTON-ESSEX 

Narrative  supporting  HUD  6220 

Survey  and  Planning 

All  advances  have  been  repaid  by  Mass  -  R-82. 
Administration 

through  12/31/71  $224,456 

1972  67,260 

The  Authority  anticipates  an  "early  close-out" 
for  this  project  in  December  1972.   1.5/^  of  the  annual  Adminis- 
trative  Budget  v;ill  be  charged  to  this  Project. 
Property  Management 

through  12/31/71  $70,916 

taxes  due  City  of  Boston      10,584 
•Site  Clearance 

Demolition  $110,640 

MBTA  billed  to  date  457,952 

MBTA  remaining  payment        145,548 
Project  Improvements 

Engineering  Services         $37,413 
Interest 

through  12/31/71  63,673 

1972  19,984 

1973  8,000 


The  Interest  amount  for  1972  represents  this 
project's  share  of  the  interest  due  on  the  outstanding  CBD 
loan.   Interest  for  1973  is  figured  for  4  months  at  6%. 

Real  Estate  Acquisition 

All  parcels  have  been  acquired. 
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BOSTON  PUBLIC  LIBRARY 


3  9999  06315  290  2 


